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RAILWAYS. 


emotes that (his work ig advertised in 
(*Denotes Engineering News.) 


Buffalo, Rochester & 
Eastern R. R On Aug. 12, for the 
second time the Public Service Com- 
mission, Second District, denied the ap- 
tion of the Buffalo, Rochester & 
Fastern R. R. Co. for a certificate of 
public convenience and a necessity, and 
for permission to construct a steam 
railroad across the state between Buf- 
falo and Troy The decision was by 
the unanimous vote of the Commission. 
pennsylvania.—Manatawny R. R. Co. 
_This company has been organized 10 
puild an 8-mile line between Doug- 
lasville and Spangsville, Berks county. 
Milton J. Person, Bethiehem, is Pres. 

jland—\Western Maryland Ry. 
co President Alexander Robertson, of 
the Western Maryland Railway Co., 


New York. 


states that the company would spend 
between $6,000,000 and $7,000,000 in 
the construction and equipment of 
terminals in Baltimore. This large 


expenditure, he said, would be neces- 
sary to provide means for the handling 
of the inereased traffic which the road 
will gain through its connection with 
the New York Central system. This 
money will be spent in providing mod- 
ern yards at Port Covington and Hillen 
Station. 

Maryland, Baltimore & Virginia R. 
R—Baltimore, Md.—This company has 
been authorized by the Public Service 
Commission of Maryland, Builders’ Ex- 
change Bldg., to build its proposed 
line from Millersville, Md., to Drum 
Point, Md. L. M. Sturgis, Gaither Bldg., 


Baltimore, Md., and others are inter- 
ested. Noted Aug. 9. 
Virginia.—Norfolk & Western Ry.— 


It is reported that this company con- 
templates an extension from Norfolk to 
Virginia Beach, about 17 miles. C. S. 
Churchhill, Roanoke, Va., is Ch. Engr. 
West Virginia.—Cleat Haven & 
Bruceton R. R.—This company in- 
corporated last week proposes to build 


a railway from Cleat Haven, Pa., to 
Albright, W. Va. The incorporators 


are: Gilmore S. Hamil, Sr., Gilmore 8S. 
Hamil, Jr., Stuart F. Hamil and Scott 
T. Jones of Oakland, Md. and Frank 
Cunningham of Somerset, Pa. 


Florida.— Atlantic Coast Line.—Press 

advices state that this company con- 
templates building a connecting link 
fr Monticello to Perry about 30 
les, This would provide a shorter 
route to Tampa. E. M. Pleasants, Wil- 
mington, N. C., is Ch. Engr. 


Wiseonsin.—Chicago & Northwestern 
R RK. — The Wisconsin Railway 
Commission has ordered this company 
to abolish its present grade crossing 
on National Ave. in the city of West 
Allis, Wis, and to construct a new 
highway and subway according to plans 
approved by the commission. 


Wiseonsin.— Wisconsin & Northern R. 
Rk — This company has applied to 
the Railway Commission of Wisconsin 
fora certificate of convenience and 
hecessity permitting an extension of its 
main line from Shawano, Wis., to Me- 
nasha, Wis., via Appleton, Wis. The 
“ompany how owns and operates a to- 
tal of 66.7 miles of standard gage rail- 
aad from Crandon to North Crandon 
ee from Shawano to Van Ostrand, 
-& _C. H. Hartley, Oshkosh, Wis., is 
nl. Mgr. W. Cambria, is Chief Engr. 


PO oma.—Missouri, Oklahoma & 

oul Ry.—A contract has been awardea 

. the HOFFMAN CONTRACTING CO., 

St. Louis, Mo., for the construction of 

De 0-mile extension from Henryetta to 
lahoma City. Noted Aug. 3. 


_eoklahoma.— Wichita Falls & North- 
~ ‘ern Ry.—The contract for the con- 
ron of the first nine miles north 
aWantep Ut Canadian River has been 
iuarded to WALTER H. DENNISON, 
wobock, ‘Tex. This involves about 
*,000 cu. yds. of grading. 


Ry Mexico.—Taos, Sierra Nevada & 
é ) agi R. R.—A company has 
Santa Po 20 build a line through 
which Fe and Taos counties, in N. Mex., 
coast May Jater be satenees to the 
5. Annamaker is Pres. and 

Ch. Engr., with offices 

















































































Oregon.—Southern Pacific Co.—Later 
advices are to the effect that the line 
from Eugene to Coos Bay will be built 
over a different route than that stated 
in the issue of Aug. 10. The line 
as now projected will be built in an 
easterly direction from Eugene cross- 
ing, the Coast Range Mountains and 
following the Siuslaw River to a point 
near the coast. This portion of the 
line will be exceptionally heavy. From 
the mouth of the Siuslaw River the 
railway will run nearly due south to 
Marshfield where it will connect with 
the Coos Bay, Rosenburg & Eastern 
R. R., controlled by the Southern Pa- 
cifle Co. The road will be about 130 
miles long and the cost is estimated 
at $8,000,000. 

A company Known as the Willamette 
Pacific R. R. Co., has been incorporated 


to build the road. The officers are 
G. X. Wendling, San Francisco, Cal.; 
Ss. O. Johnson, San Francisco, Vice- 
Pres. Cc. R. Breck, Eugene, Ore., Ch. 
Eng. 


Nova Scotia.—Intercolonial Ry.—Bids 
will be received until Sept. 15, by L. K 
Jones, Sec. Dept. Railways and Ca- 
nals, Ottawa, for the construction of a 
branch line from Guysborough to Sunny 
Brae, through County Harbour Cross- 
roads, with an extension from County 
Harbor Crossroads to Deep Water of 
Country Harbor, and plans for the con- 
struction of a branch line from Dart- 
mouth to Deans. Plans, specifications 
and form of contract can be seen at 
office of Chief Engineer's Department, 
at Ottawa, or Chief Engineer's Interco- 
lonial Ry. at Moncton, N. B., and Board 
of Trade, Halifax. Forms of proposal 
may be procured from Chief Engineer 
at Moncton, or Chief Engineer's Depart- 
ment, Ottawa, 


*+Ontario.— Canadian Northern Ry. 
A contract has been awarded to R. A. 
GNOUARD, Smith’s Falls, Ont., to con- 
Struct the nine mile section from 
Smith's Falls to Otter Lake. 


Manitoba.—Canadian Pacific 
branch from Boissevan to Lauder, 40 
miles, is contemplated and also one 
from Virden to McAuley, 30 miles. The 
Board of Railway Commissioners has 
approved the location plans of a branch 
from Hamiota to Birtle, about 33 miles. 


-acifie Ry. 
to make 
of its branch lines 
lines into the United 
will act as feeders to 
although a _ belt con- 
its subsidiary line in the 


Ry.—A 


Saskatchewan.—Canadian 
—This company is planning 
several extensions 
or build new 
States. These 
the main line, 
nection with 


BUSINESS. NEWS OF 


The 
ducers’ 


of 


Association 


the 


showed 


Pro- 
that the 
was 112,- 
12,000,000 


statement Copper 


July 
000,000 


production of copper 
of 
June. 
4,500,000 


increased 


Ibs., a decrease 
Domestic 
lbs., but 
3,500,000 
hand July 31 
of 138,000,000 of 20.- 
000,000 and about 32,- 
000,°00 lbs. compared with a year ago. 

The of 


timating the cereal crops as 


lbs. compared with 
fell off 


Surope 


deliveries 
exports to 
lbs., a stock 


leaving on 


Ibs., a reduction 
lbs. from June, 


Department Agriculture, es- 
of Aug. 
1, figured a total wheat crop of 664,- 
500,000 bushels, about 31,000,000 bush- 
the yield last 
year; a corn crop of 2,620,000,000 bush- 
els, which is 505,000,000 bushels less 
than last year, and likewise a marked 
falling off rye, pota- 
toes, buckwheat, and hay. The cotton 
Flaxseed will show 


the meager 


els less than actual 


in oats, barley, 
crop will be large. 


a notable increase over 
crop of last year. 

Labor disturbances are prevalent in 
widely separated places. The 


most serious trouble is in Great Brit- 


many 


ain where the troops have been called 
The dock 
laborers in London are out and local 
transportation in Liverpool is tied up. 
A tramway strike in Glasgow seems 
in a fair way to be settled but the 
coal trimmers are striking in South- 
ampton. A general strike on the rail- 
ways is threatened. The strike fever 
seems epidemic in Great Britain. In 
Rotterdam, Holland, the stokers on 
the harbor tugs have demanded higher 


out to quell several riots. 


CONSTRUCTION NEWS 


to ENGINEERING NEWS. 


United States, the Minneapolis, St. Paul 
& Sault Ste. Marie, is planned The 
definite plans will not be announced 
until more is Known regarding the 
Reciprocity Bill. 
+Saskatchewan.—Hudson Bay Ry 
The Dominion government has award- 


ed to J. D. McARTHUR, Winnipeg, Man., 
for a sum slightly less than $3,000,000 
the contract for the construction of 
the first section from The Pas to 
Thicket Portage, a distance of 135 
miles, Work will start at once, and 
contracts for the balance of the lines 
will be awarded next year. 


+British Columbia.--Canadian Paciti 
ty.—-A contract has been awarded to 
PALMER BROS. & HENNING, Vancou- 
ver, B. C., to build a railway Known as 


the Cowichan Lake branch from Dun- 
cans to Cowichan Lake about 18 miles. 
A contract has also been awarded 
to W. P. TIERNEY, Nelson, B. C,, to 
build a branch from Three Forks to 
Lucky Jim Mine. 
ELECTRIC RAILWAYS. 
(Denotes a contract awarded.) 
+Roslindale (Boston post - office), 


Mass.—A contract for building the sub- 
Station of the Elevated Railroad has 
been awarded to STONE & WEBSTER. 
Geo. A. Kimball is Ch. Engr. of Ele- 
vated lines. 


Attawaugan§ (Killingly 


post-office), 


Conn.—The Attawaugan Street Ry. Co 
of Killingly, which was chartered by 
the general assembly of 1909, has or- 
ganized and elected the following of- 
ficers: Pres., Elbert L. Darbie; Secy., 
M. A. Phillips; Treas., Harry E. Back. 
The charter of this company permits 
it to build a trolley line from any of 
three points on the New Haven road's 
Worcester and Norwich line, at Day- 
ville, Alexander Lake or Attawaugan 
crossing, through Attawaugan, Ballou- 
ville and Pineville to Daniel's factory, 


in the town of Killingly. It is ex- 
pected that the road will be built next 
year. 

Corning, N. Y.—The Penn 
Kenka Park & Branchport Ry. Co. is 
planning to build an &-mile_ exten- 
sion from the present terminus at 
Branchport. W. H. Tylee, 141 Milk St., 
Boston, Mass., is Pres. and Gen. Mgr 

Cambridge Springs, Pa—The Erie 
Traction Co. has been granted a fran- 
chise to build its tracks on Railroad St. 


Yan, 


from Grant St. to the borough limits. 
Cc. M. Hatch, Erie, is Gen. Mgr. 
THE WEEK. 

wages. The British Columbia coal 
miners strike has. so reduced the 
available supply of fuel that the 
Granby mine has closed. The shop 
men on the Harriman lines threaten 
to strike unless higher wages ars 
granted. In Brooklyn the street rail 


way strike has spread to another iine 
New York the 
striking for 


In marble workers are 


higher wages. 
Pig-iron production is 


again falling 


off; the daily rate in July, 57,841 tons, 
being the smallest with but two ex- 
ceptions, since December, 1908 The 
falling off in foundry iron was 
marked, but at the same time stocks 
were heavily reduced. The _ unfilled 
orders on the books of the United 
States Steel Corporation at the end 
of July were 3,584,000 tons; the larg- 
est since Nov. 30, 1910. 


The number of idle freight cars was 
reduced 20,297 in the 
ing Aug. 2, and there are now 


fortnight end- 


130,136 


idle cars; the smallest number re- 
ported so far this year. 
The investigation fever is on and 


it's a poor industry that is not hailed 
court. The Postal 
bringing out some facts of value. 
Steel investigators 
after going over the growth of the 
United States Steel Corporation since 
its organization and finding very lit- 
tle that was not known before. 

A severe slump in the price of 
stocks in Wall St. is more a matter 
of fact than the result of any known 
cause. 


into inquiry is 
The 


have adjourned 


New York, August 17, 1911 

Middletown, Pa.--The Middletown & 
Elizabethtown St. Ry. Co has been 
granted a franchise to build a railway 
here 

North East, Pa._The Buffalo & Lake 
Erie Traction Co, is contemplating re 
building about twelve miles of its line 
from North East to Erie ( A. Alder 


man, 650 Clinton St., Buffalo, N Y is 
Ch. Engr 

Sharen, Pa.The Mahoning & She 
nango Valley Ry & Licht Co., New 
Castle, is planning to improve and ex 
tend its tracks in and round Sharon 

Beaver, Pa.—-A charter has been 
granted to the Beaver & New Castk 
Street Ry. Co. to build a %-mile rail 
way in Beaver and Lawrence Counties 

Huntington, W. Va.-Final negotia 
tions have been concluded whereby the 
American Rys. Co., of New York, hold 
ing large street railway interests 
throughout § the United States took 
over the Ohio Valley Electric Ry Co 
A sum of $500,000 has been set aside by 
the new owners for improvements, the 
first of which will be double-tracking 
from Huntington to Kellos ibout six 
miles. 

Morgantown, W. Va.—Th: Mount 
Morris-Morgantown Traction Co., will 
receive bids for the construction of a 
line between Mount Morris and Mor 
gantown Most of the right-of-way 
has been secured 


Parkersburg. W. Va.—-The Kanawha 


Ohio Valley Trade Promoting Co., Par- 
kersburg, is reported incorporated to 
build a railway from Parkersburg to 
Ripley, over which gasoline cars will 
be used Other lines will be con- 
structed from Ripley to Charleston 
with branch lines to Millwood and 
through the valley to Pocotalico; from 
Cicerone to Spencer; also, a line from 
Blennerhasset Island to Vienna Island 


Albert E. Boone, 
reported interested 

+$Sisterville, W. Va.—The Tyler Trac- 
tion Co. has awarded a contract for 
a line from Sistersville to Middle 
bourne, to BOARD & REED, Charleston 


Zanesville, Ohio, is 


W. Va., the lowest of six bidders 

Columbia, 8S. C.—It is reported that 
the $7,500,000 bond issue of the Au- 
gusta-Aiken Ry. & Electric Corp., will 
be used to build the Columbia exten- 
sion making a connection at Columbia 
with the Seaboard Air Line Ry. and at 
Augusta with the Georgia & Florida 
Ry. " Q. Brown is Pres., and James 
U. Jackson is Vice-Pres 

Albany, Ga.—The Albany Transit Co., 


has been incorporated to build the 
posed railway through the city 
the suburbs The 


pro 
and into 
incorporators are C 


W. Rawson, F. F. Putney, 8. B. Brown 
and others. A franchise has been 
granted as noted on May 25 

Pensacola, Fla.—-The Vensacola Elec 
trie Co., will soon build an extension 
to the new baseball park in the west- 
ern section of the city, it is stated 

Montgomery, Ala.— The Alabama 
Traction Co. has been granted a fran- 
chise to lay tracks over Court Square 
and Dexter Ave 

MeMinnville, Tenn.—-A plan to de- 


velop water power on the Holston River 


near here is being promoted by Mce- 
Donald Bros., Rodgersvill« Power will 
be used to operate a railway from 
Rogersville and Hale Springs 

Tiffin, Ohtfo.—A project to connect 
Tiffin and Fremont with an interurban 
line, is being pusheu by a party of 


capitalists headed by Congressman Carl 


C. Anderson, of Fostoria, ex-Congress- 
man A. H. Jackson, of Fremont, and 
A. S. Close, of Toledo A route which 
was graded some time ago will be fol- 
lowed, about 15 miles A connection 
with the Fostoria & Fremont line will 
be made near Ballville 

Springfield, Ohbio.—-The Springfield, 
Wilmington & Cincinnati Ry. Co., for 
which G. H. Frey, Springfield, is ne- 


stockholders in 
the construc- 
connecting Spring- 
Wilmington and Nor- 


gotiating with several 
New York contemplating 
tion of a railway 
field. Cincinnati, 
wood. 

#+Crown Point, Ind.--The Gary & 
Southern Traction Co., has awarded a 
contract to the AHLBOM CONSTRUC- 


TION CO., Hammond, to complete the 
line from Ridge Row to Forty-third 
Ave. Cars will probably be running 


between Gary and Crownpoint by Dec 


1. Noted July 20. : 

Ongood, Ind.—-Plans for the construc- 
tion of a railway from Osgood to Ver- 
sailles, are nearing completion. Surveys 


“have been made and most of the rights 


of way secured J. BE. Wayland, 


Ge- 


rard, Kan, and J. L. Phillips, Clinton, 
Mo., are interested. 
Portiand, Ind.—-The Ft Wayne & 


Springfield Traction Co. is reported to 
be preparing to let contracts for the 
construction of a railway from Spring- 
field to Portland. 

+East St. Louis, Iil.—-The 
Louis, Columbia & Waterloo 


East St. 
Electric 
Ry. Co. has awarded to the J. A. WARE 
CONSTRUCTION co., a contract to 
grade its line between East St. Louis 
and Waterloo. GEORGE C. SMITH & 
SONS was awarded the contract for 
the bridge and concrete work. 
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been awarded to PRATT 


system, POs ertown, N. Y., at 
& PHILL | O'Neill is Town 
97,625. << “gesign and construction 
gupery. r the supervision of the 
will Rte <, «| Bngineering Co., New 
Cone i 
York. ot Nn. ¥.—Bids_ were received 
New Yor" Arthur J. O'Keefe, Comr. 
« x sorough of the Bronx, for 
if Brids e Pelham Bridge over 
removing say as follows: Harry E. 
Baste’ i25th St., $10,600; God- 
Fox, S* ation Co. 80 Church St., 
win = rside Contracting Co., 39 
14.004 $15,718; John C. Rodg- 
cu East 125th St., $16,126; 
ers, JT ton Co. 165 Broadway, 
McHars Snare & Trieste Co., 143 
erty 523,600. All contractors of 
A 
New 1° 
5 . ¥.—A bridge will be built 
Deast ‘wick St. over the Black 
in Bast 
River CA 
._—Bids will be received 

Rosette. Ys te the Central R. R. of 
anti} ‘\¢. Liberty St. New York, for 
. struct! involving 100 tons to be 
5 ee Roselle. J. J. Yates, 143 
hiberty s.. New York, is Bridge Ener. 
«penanqua Pa—Bids will be re- 
ey “ine ¥Sommissioners of Le- 
celve@ounty, at Allentown, until 10 
high ©. 31, for improving Pine St. 
‘dge. T. S. Troxell is Clk. 


: .—Bids will be received 
ts t Oy A. L. Rhoads, County 
unt yer, Court House, Reading, for 





Controller : 

vonstruction of a reinforced con 
Oe ad et over the Schuylkill River. 
cretestructure will be 1,350 ft. long, 80 
. in width, and will be composed of 


nine 48 ft. arches, five 11 ft. arches, re- 


ead Pl have been ap 
yx, Pa.—Plans ~ 
Pusey the County Commissioners 
. constructing @ bridge from North 
Side to MeKees Rocks. The estimated 
nost is $1,900,000. 
; Williamsport, Pa.—Bids will be re- 
seived by the County Commissioners 
until noon, Aug. 23, for concrete jacket 
repairs to the east abutment of the 
jersey Shore River bridge. A. P. Zu- 
per is Clik. gee a 
ington, D. C.— ridge w 
anual across Rock Creek at Q St. 
The cost is estimated at $172,000. . 
ington, N. C.—Concrete an 
tan mrectares are to be substituted 
for all wooden trestles on the Atlan- 
tie Coast Line RR, About $2,000,000 
will probably be expended annually 
for several years before the work is 
completed. E. B, Pleasants, this city, 
is Ch. Engr. 


Nashville, Ga.—Bids will be received 


by the Commissioners of Berrien and 
Coffee Counties until 10 a. m., Aug. 
2 for constructing a new bridge 


across Willocoochee Creek, L. C. Tur- 
ner is Clk. of Berrien County and T. 
P. Wilcox is Clk. of Coffee County. 


Grenada, Miss.—Bids will be_ re- 
ceived until Sept. 4 by the Supervisors 
of Grenada County for a Luten truss. 
The only bid received Aug. 7, for a 
bridge at the same place, that of 
P. Cc. Powers & Son, emphis, Tenn., 
was rejected. The bid was $25,830. 
Albert T. Whetbeck, Grenada, Miss., is 
County Engr. 

Waverly, La.—Bids will be received 
until Aug. 28 by A. L. Slack, Secy. Bd. 
of Police Jury, at Tallulah, for con- 
structing a bridge across Joe’s Bayou, 
about 3's miles south of Waverly. The 


bridge will be 130 ft. long, including 
a.span of 75 ft. The roadway will be 
12 ft. 

Somerville, Tenn.—Bids will be re- 
ceived by H. P. Hobson, Chmn. of the 
County Court, until Aug. 21 for con- 
structing five steel bridges. Howard 
M. Jones, Cole Bldg., Nashville, is 
Engr. 
+Paducah, Ky.—The contract for a 


steel and concrete bridge across Island 
Creek has been awarded to T. A, OM- 
BERG, JR., Memphis, Tenn., at $7,000. 


+Cincinnati, Ohio.—Contracts have 
been awarded for the Gilbert Ave. via- 
duct as follows: Substructure and 
pile driving, to the CRANFORD CON- 
STRUCTION CO., Cincinnati, for $50,- 
160, and for the superstructure of re- 
inforced concrete, to KAPS-BREHME. 
°O., Cincinnati, for $144,999. 

Cincinnati, Ohie.—Bids will be _ re- 
ceived by the Commissioners of Ham- 
iiten County until noon, Aug. 25, for 
constructing a conerete bridge on 
Reading Road in Sycamore Township. 
Fred Dreihs is Clk. 


Indianapolis, Ind.—The Commission- 
ers of Marion County have appropri- 
ated $54,700 for the construction and 


repair of bridges. 

Muncie, Ind.—The Commissioners 
++ Pa ‘ware County have rejected all 
bite the construction of seven 
ban because of irregularity. New 


be received about Sept. 7. 
New Castle, Ina—The Commission- 


gs enry County will soon ask for 
or nv. Lhe construction of a bridge 
Hic, .°@4 crossing of the National 
— and Pennsylvunia R. R. at 


Plymouth, Ind.—The Commissioners 


J. ay-vall County will soon ask for 
es the censtruction of the 
is $6 intdge. The appropriation 
Yellow River. bridge will span the 
of Pek tlle, Ind.—The Commissioners 


« County are 


reparing to ask 

- _ sbare aera on of a bridge 
: or a 

Southern part of the wan _—— 


. Steel 


Terre Haute, Ind.—The Commission- 
ers of Vigo County have made an ap- 
propriation of $49,000 for the con- 
struction of several bridges. Bids will 
be received as soon as plans are com- 
pleted. 


+ Washington, Ind.—The Daviess 
County Commissioners have awarded 
contracts for constructing bridges to 


VINCENNES BRIDGE CO., Vincennes, 
and to JAMES F. HOPKINS, Mont- 
gomery. 


Chicago, I11.—Bids were received by 
L. E. MeGann, Comr. Pub. Wks., until 
11 a. m., Aug. 12, for the construction 
of the superstructure of a _ Bascule 
bridge over the south branch of the 
Chicago River at Washington St. as 
follows: National Contracting Co., 
$146,743; Penn. Steel Co., $148,000; 
Roemheld Const. Co., $144,930; Ketler 
Elliott Erection Co., $131,300; Modern 
Erection Co., $131,000; Strobel 
Bridge Co., $120,800; J. J. Galleny, 
$143,980. 

East St. Louis, Ill. 
Electric Railways. 


Galesburg, I11.—Bids will be re- 
ceived at the Court House, Galesburg. 
until 1 p. m., Aug. 24, for three small 
reinforced-concrete structures in Cop- 
ley Township known as the Evans, 
Barber and Lawson bridges. Wm. 
Suydan is Town Clk., Victoria, III. 


Quincy, Ill.—Bids will be received 
until 2 p. m., Sept. 9, at the bridge 
site, three miles from Quincy, for the 
construction of a steel arch bridge, in 
Melrose Township, 90 ft. long 16 ft. 
roadway. J. Schonarth is Town Clk 
R. F. D. No. 5, Quincy, I]. 


Milwaukee, Wis.—The 
Council has instructed the 
ment of Public Works to 
two concrete bridges across 
kinnic River at Fourth and 
Aves., at a cost of $4,000 each. 
E. Briggs is Comr. of Pub. Works. 


Waterloo, Iowa.—Bids will be re- 
ceived until 7.30 p. m., Aug. 21, by C. 
I. Wilson, City Engr., for two 42-ft. 
reinforced-concrete arches. The ap- 
proximate cost will be about $9,000. 

Kasota, Minn.—Bids will be received 
by the Board of Supervisers until 2 
p. m., Aug. 19, for constructing a steel 
and concrete wagon bridge to be lo- 
cated on the State Road at Pettis. C. 
C. Payne is Town Clk. 


Albert Lea, Minn.—New bids will be 
received Aug. 21 for a reinforced-con- 
crete bridge and dam. All bids re- 
ceived Aug. 4 were rejected as fol- 
lows: Twin City Bridge Co., Minne- 
apolis, $33,300; J. P. Noland, So. St. 
Paul, Minn., $35,000; Marsh Eng. Co., 
Des Moines, lowa, $27,994; J. W. Tur- 
ner Improvement Co., Des Moines, 
Iowa, $27,690; Miller-Hey Construction 





See item under 


Common 
Depart- 
construct 
Kinnic- 
Fifth 
Harry 





Co., Waterloo, Iowa, $29,480. William 
Barneck, Albert Lea, Minn., is City 
Engr. 

Plummer, Minn.—Bids will be _ re- 
ceived by the city until Aug. 22 for 
the construction of a_ steel bridge 


across Lost River, between Emardville 
and Garnes. The structure will be 60 
ft. long with 16-ft. roadway. 


St. Paul, Minn.—Plans for a 500-ft. 
bridge to be constructed at Earl St. 
over the tracks of the Northern Pacific 
and Chicago, St. Paul, Minneapolis & 
Omaha Railroads have been prepared 


by Oscar Claussen, City Engr. The 
bridge is to have a 40-ft. roadway 
and 9-ft. walks on either side. 
Springview, Neb.—Bids will be re- 
ceived until Aug. 28 by M. Frauden, 
Chn. Bd. County Comrs., at Spring- 
view, for constructing three steel 


bridges across the Niobrara River as 


follows: Hangen bridge, one span 140 
ft.; Carns bridge, one span, 325 ft.; 
also two spans, each 179 ft. Norden 
bridge, one span, 100 ft. All bridges 
to have 16-ft. roadways. 

+*Caldwell, Idaho.—Contracts have 


been awarded by the state for the fol- 
lowing bridges: New Plymouth, $15,- 
875; Fruitland, $15,795; Letha, $15,950, 
to J. H. FORBES & Co. 


Seattle, Wash.—Bids will be received 
by County Commissioners until 2 p. 
m., Aug. 22, for furnishing material 
and construction of the Kent-Thomas 
bridge; to include steel for 133-ft. steel 
pin-connected span. 


Portland, Ore.—The Executive Board 
has authorized Ralph Modjeski ‘to 
draw up plans for the Broadway 
bridge. T. W. Morris is City Engr. 


Bakersfield, Cal.—A_ reinforced-con- 
crete bridge, 300 ft. long, to cross 
Kern River, is being considered by the 
Supervisors of Kern County. Cost is 
estimated at $75,000. 


Oakland, Cal.—Plans and _ specifica- 
tions for constructing four reinforced- 
concrete bridges have been prepared 
by the County Engineer. The esti- 
mated cost of each is $5,000. 


+San Andreas, Cal—Bids were re- 
ceived by the Clerk of the Board of 
Supervisors of Calaveras County Aug. 
7 for the construction of a steel bridge 
of two spans of 153 ft. each, over the 
aeraree ys contract was 
rde °o & WEL - 
ramento, Cal., at $14,832. _— 


+San Jose, Cal.—Contracts 
Bioteng tisk Wrage sty 
ns Cree ridge at Frem bs 

at $7,499, and for the Lia > Crock 
bridge at Oldham Road at $ 997. 


#San Lucas, Cal.—The contrac 
constructing a seinfovesh-oennects 
bridge over the San Inez River has 
— f"se to CHAS. W. DEACON, 

uis Spo, at $33,825. z 
Hunt is County Cik. . " — 
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#Ventura, Cal.—The following con 
tracts have been awarded by the Board 
of Supervisors: The MERVY-EL- 
WELL CONSTRUCTION CO., foot of 
llth Ave., Oakland, constructing the 
abutments and superstructure for a 
bridge at Santa Paula, at $7,940; C. W 
CORBALEY, H. W. Hellman Bldg., Los 


Angeles, contract for abutments and 
superstructure for a bridge at Mupu 
at $9,568 

Alexander, Man.—Bids will be ré 
ceived until Aug. 25 by M. Baton, Al 


exander, for constructing a bridge and 
abutments across the Little Saskatch 
ewan River. 


Winnipeg, Man.—Bids will ber 
ceived by the Department of Public 
Works until noon, Aug. 25, for con- 


structing a double or single span steel 
bridge and concrete abutments across 
the Little Saskatchewan River’ in 
Whitehead. Plans are on file at the 
office of McDiarmid & Clark, Brandon 
M. Eaton is Secy.-Treas 


BUILDINGS. 
(*Denotes that this work is advertised in 
Engineering News.) 
Portland, Me.—A large block is to 


be erected on Congress St. and Wash- 


ington Ave. for Abraham Goodside. 
Frank M. Churchill, 74 Winslow St., is 
the Arch. 

Chicopee, Mass.—An addition of six 


rooms to the Chapin school in Willi- 
mansett is about to be built, 80 ft. x 90 
ft.. brick. George P. B. Alderman & 
Bro. are the Archs. 


Chelsea, Mass. — Six 3-apartment 
houses are to be erected on Hawthorne 
St., to be of brick, three stories, to cost 


$30,000. S. S. Levy, 232 Broadway, is 
Arch. 
Easthampton, Mass.—Plans of Clar- 





ence P. Hoyt, Boston, Mass., are being 
figured on for the construction of the 
high school building here. It will be 
of brick, two stories high, 75 x 87 ft. 


+Northampten, Mass.—The contract 
for the church for St. John’s Parish has 
been awarded to MICHAEL MALONEY. 
The contract for carpentry work was 
awarded to FRANK A. MOREY; for 
roofing and painting to A. D. STONE & 
co., and for stone to the ATLANTIC 
TERRA COTTA CO. Church is to be of 
grey tapestry brick, 45 ft. x 125 ft. John 
W. Donohue is the Arch. 


Springfield, MWass.—The contract for 
the 4-story block at the corner of Tyler 
and Hancock Sts., to be built for Jacob 
Schaffer, has been awarded to OSCAR 





JURIST. To be 39 ft. x 79 ft. B. E. 
Geckler is the Arch. 
A dormitory, laundry and heating 


plant is to be erected at Brightside for 


the Holy Family Institute. John W. 
Donohue is the Arch. 
Athol, Mass.—Bids will be received 


by James Knox Taylor, Superv. Arch., 
Treasury Dept., Washington, D. C., un- 
til Sept. 12 for the construction, com- 
plete (including plumbing, gas-piping, 
heating apparatus, electric conduits 
and wiring and lighting fixtures), of 
the U. S. post-office at Athol, Mass. 
Drawings and specifications may be 
obtained from the Custodian of site at 
Athol, Mass., or at the office of the 
Superv. Arch. 


Boston, Mass.—The First National 
Bank is preparing to build a large ad- 
dition to the present bank building 
immediately adjoining it on the north 
side, on Federal and on Congress Sts 
Daniel G. Wing is Pres. 


+Chelsea, Mass.—Bids were received 
as follows by the Board of Control on 
Aug. 8 for the erection of a school- 
house on Central Ave., also for the 
plumbing, heating and ventilation sys- 
tems of the same. JOHN W. DUFF, 
Boston, general contract, at $89,759 
Kilham & Hopkins, 9 Park St., Bos- 
ton. are Archs. William E. McClintock 
is Chn. Bd. of Control. 


+Worcester, Mass.—The contract for 
two sub-stations of the Worcester Su- 
burban Electric Co. has been awarded 
to E. D. WARD, 82 Foster St. One at 
Millbury will be 30 x 36 ft., brick and 
one at Northbridge will be practically 
the same. 


Newport, R. I.—A church and schoo) 
is about to be built in the south end of 
the city for St. Augustine’s Parish. To 
cost $70,000. Bids are now being con- 
sidered. Rev. Martin F. Reddy is Pos- 
tor. 


+#Providence, R. I.—The contract for 
the steel and iron work on the nurses 
home at Butler Hospital has _ been 
awarded to the JAMES H. TOWER 
IRON WORKS, 48 Borden St. WIL- 
LIAM WILLIAMS is the general con- 
tractor. Building is to be three stories, 
of brick, frame construction, 158 x 34 
ft. Jackson & Robertson are the 
Archs. 


+New Haven, Conn.—Chickering & 
O’Connor of Boston are ee the 
plans for the church to be erected on 
State St. for the St. Stanislaus R. C. 
Society, the Rev. Father A. Mezurkiow- 
zez in charge. The structure will be of 
brick and steel, with artificial stone 
trimmings and copper cornices. The 
interior will be plastered on metal lath, 
with steam heat and art glass windows. 
The cost will be about $75,000. 

The following bids were received for 
the erection of the proposed school- 
house on Clinton Ave., the plans for 
which are by Brown & Von Beren, 
Archs. Carpenter, mason work and 
painting: orrington Buildin Co., 
$104.921; H. Wales Lines Co., 03,880; 
David H. Clark Co., $96,204; C. . Mur- 
dock, $91,950. Mason work only: J. H 
Hogan, $68,500; D. G. Carmichael, $63,- 
747. Carpenter work only: C. BE. Augur, 





35,975; S. G. Russell 
and heating: J. B 
Rourke Bros 


“se 


30,925. Plumbing 
Beegan, $15,000; 
Co., 12,982; Sheehan & 
Groak, plumbing $4,000, heating, $10,- 
347. The contract was awarded to C 
W. MURDOCK and the ROURKE BROS 
co 

+Binghamton, N ¥.—The 


contract 


has been awarded to A. E. BADGLEY 
for the construction of a 6-story apart 
ment house by G. A. and S. W. Rey 
nolds on Oak St The building will be 
constructed of brick and terra cotta 
block The front of tl building will 
be of tapestry brick and the back 
porches reinforced concrets The cost 


is about $60,000 


+Buffalo, N. Y The contract has 


been awarded to JOSEPH G. BEL- 
LANCA at $47,000 for constructing a 
county lodging house The Board of 
Supervisors is the owner 

¢tithaca, N. ¥.—THE DUROLITHIC 


CO., 460 Ellicott Sq., Buffalo, N. Y., has 
been awarded the general contract for 
Home Economics building to be erected 
at *Cornell University Ithaca, N ¥ 


Green & Wicks, Superv Archs The 
building will be 100 140 ft., four 
stories high, and cost $103,498 

Mt. Vernon, N. Y¥Y.—Plans have been 
approved by the Jackson Amusement 
Co., Edward Freund, Pres., for the en 
largement of the Jackson Casino at 
Westchester and Forest Ave The 
building will have a seating capacity 
of 2,000 and cost $170,000 

*Albany, N. Y¥.—-Bids will be received 
by Franklin B. Ware, State Arch. in 
the Capitol, until Aug. 29 for certain 
labor and materials in connection with 
the restorations and repairs of the 
State Capitol at Albany Proposals are 
required as follows: Propesal <A, fo1 
structural steel work; Proposal B, for 
slate and tile roofing, skylight ind 
sheet metal work; Proposal C, for all of 


the work included in both of Proposals 
A and B. For details see advertisement 
in this issue. 


Oswego, N. Y.—John H. Seeber, 11 
Areade Bldg., is preparing plans for an 
orphan asylum building, 60 120 ft., 
two stories and basement, stone, brick 
and structural iron, to be erected at 
Syracuse Ave and East River Ra 
for the St. Francis Home 

++Schenectady, N Te The DURO- 


LITHIC CO., Ellicott Sq. Bldg, Buffalo, 
has been awarded contract for the 
post-office building, 122 « 80 ft., of white 
brick and terra cotta, to cost $125.906 
+Tompkinsville (S. 1.), N. ¥.— The con 
tract has been awarded to the TURNER 


CONSTRUCTION CO, 11 jroadway 
New York City, for the construction 
of a reinforced concrete warehouse 
for the American Dock & Trust Co., at 
Tompkinsville, S. I. The building is 
to be six stories high, 130 ~ 75 ft., work 
to go ahead at once. 

New York, N. Y.—-Plans have been 
prepared for Richard jergen, 309 
Broadway, for the construction of a 
12-story loft building at 207 West 25th 
St. The Graphic Arts Realty Co. is the 
owner. The cost is about $400,000. W 
S. Timmins, 47 West 34th St., is Engr 


Plans have been prepared by L. E 


Denslow, 44 West 18th St., for making 
alterations to the T-story apartment 
building at 73 West 116th St Sophie 
Rothschild, 116 East 79th St is the 
owner. 

Plans have been prepared by N. Ser 
racino, 1170 Broadway, for the cen 
struction of a 5-story rectory at 1067 
Lexington Ave Eglise St. Jean Bap 
tiste, 185 Fast 76th St., is the owner 
The estimated cost is $80,000 

Plans have been prepared by Albert 
Joseph 3odker, 25 West 32d St., for 
the construction of a 12-story apart 
ment building at 383-387 Park Ave 
The Montana Realty Co., 135 Broad 
way, is the owner The cost is $350 
000. 

#Contracts will soon be awarded for 
the proposed addition to the Ritz-Carl 
ton Hotel at Madison Ave. and 46t! 
St. Plans are being prepared by War 
ren & Wetmore, 3 East 23d St The 
general contract is held by M. REID 
& CO., 114 East 39th St 

Plans are being prepared by Moore 
& Landsiedel, Third Ave. and 148th St 
for the construction of a i-story tens 
ment building on the east side of Tif 
fany St. The estimated cost is $50,000 
The Steinmetz Construction Co 1416 
Glover St. 

Plans have been prepared by Rouse 
& Goldstone, 38 West 32d St.. for the 
construction of a 12-story store and 
loft building at 22-24 West 38th St 


The Harvard Realty Construction Co 


31 East 22d St., is owner The esti 
mated cost is $180,000 

Plans have been prepared by Wil- 
liam Bryan, 250 West 47th St., for al- 
terations to the 45-story apartment 
building at 326 West 40th St. The Eli- 
lis Farm Boys’ Training School, 17 
West 42d St., is the owner 

Plans have been prepared. by Denby 
& Nute, 333 Fourth Ave., for the con 


struction of a 9-story apartment hous¢ 


at 150 East 35th St. The J. J. Hearn 
Construction Co., 505 Fifth Ave., is 
the owner The estimated cost is 
$125,000. 


Plans have been completed by Tewn- 
send, Steinle & Haskell, Broadway and 
34th St.. for the construction of a 6 
story tenement building for Clara L. 
Eakins, 157-59 West 195th St., at 150- 
152 West 106th St. The estimated cost 
is $85,000. ° 

Alterations will be made by Conrad 
Schmitt, 72 Ave. B. to the 5-story 
apartment house at 548 East Fifth St 


Plans by Henry Regelmann, 133 Sev- 
enth St. 

Sub-contract will soon be awarded 
by the Ridge Holding Co., 80 Fifth 


Ave., for the construction of three 6- 
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story apartment buildings at Ridge St. 
north of Delancey St. The cost is 
about $145,000. Plans have been pre- 
pared by C. B. Meyers, 1 Union 8q. 

Bids are being received by the Mc- 
Morrow Engineering Co., 3785 Broad- 
way, for the erection of a 10-story 
apartment building at Broadway and 
43d St. Plans have been prepared by 
Neville & Bagge, 217 West 125th St. 
The estimated cost is $475,000. 

Plans are being prepared by F. H 
Friend, 148 Alexander Ave., for alter- 
ations to the 5-story apartment build- 
ing at 214 East 36th St. J. M. Fitz- 
simmons, 125 West 122d St. is the 
owner. 

Plans have been prepared for Wil- 
liam C. Bergen, 180th St. and Andrews 
Ave., for the construction of a 7-story 
fireproof office building, 68 x 135 ft., at 
Tremont and Andrews Ave. The esti- 
mated cost is 200,000. Charles 5. 
Clark, 441 Tremont Ave., Bronx, is 
Arch. 

ahe Long Island R. R. Co. 
locate its station at Jamaica, 1,790 ft. 
west of the present station. The com- 
pany will erect an office building over- 
head for use as the headquarters of 
the company and will spend about §$3,- 
600,000 on the improvement. 

Bids will be received until Aug. 23 
by Joseph Joltnson, Fire Comr., for 
furnishing all the labor and materials 
required for repairs to the quarters of 
Engine Co. 14, 14 East 18th St., and 
Engine Co. 29, 160 Chambers St., Boro. 
of Manhattan, and Engine Co. 135, 206 
Monroe St., and Hook and Ladder Co. 
59, 633 Fourth Ave., Boro. of Brooklyn. 

#Pilans have been filed for the con- 
struction of a theatre at Broadway and 
Varet St., Williamsburg. The contract 
is held by MAX GOLD, Arverne, L. L 
Plans were prepared by Shampan & 
Shampan, 772 Broadway. The structure 
will be three stories and basement and 
will contain an auditorium, balcony 
and gallery, seating 1,000 people. The 
cost is $60,000. 

The contract has been awarded to 
the TURNER CONSTRUCTION CoO., 11 
Broadway, for the construction of a 
reinforced-concrete hay storage build- 
ing, 72 x 120 ft. in plan, four stories 
high, to be erected at North Tenth and 
Kent Ave., for the Brooklyn Eastern 
District Terminal Company. Cross & 
Cross, Archs. Work to be undertaken 
at once. 


Sea Cliff (L. 1.), N. ¥.—-The Board of 
Education has awarded to the THOMAS 
J. BUCKLEY CONSTRUCTION CO., 103 
Park Row, New York City, the con- 
tract for building a fireproof school 
here, at $51,909, the lowest bid. 

Yonkers, N. Y¥.—-The Board of Edu- 
cation has directed its Architect, C. C. 
Chipman, to prepare plans for two 4- 
room, fireproof school buildings, to be 
located in Lincoln and Nepera Pks. 

Jersey City, N. J.—Plans have been 
filed for the construction of an office 
building on Sip Ave. near Journal Sq. 

by the Public Service Corporation. 

+East Orange, N. J.—Bids were re- 
ceived at the office of Wilbur F. Sad- 
ler, Jr., Adj. Gen., Sea Girt, on Aug. 8, 
for erecting an armory at East Orange, 
as follows: Hedden Construction Co., 
$122,212; Fred Kilgus, $98,663; E. M. 
Waldron & Co., $93,400; WILLIAM C. 
SHARWELL & CO. (awarded contract) 
$91,805. 

Newark, N. J.--Plans have been pre- 
pared by A. C. Johnson, Toledo, Ohio, 
for the construction of a theatre build- 
ing in Bijou Pk., Market St., Newark. 
F. F. Proctor is the owner. 

$Gettysburg, Pa.—James Knox Tay- 
lor, Superv. Arch. of the Treasury, 

Washington, D. C., has awarded con- 

tract for the construction of a _ post- 

office building at Gettysburg, Pa., to 

AMBROSE RB. STANNARD, New York, 

at $94,260. 

Philadelphia, Pa.—Resolutions ask- 
ing the Council for an appropriation 
of $400,000 for the erection of a high 
school on ground south of the Third 
Regiment Armory, at Haddon and 

- Wright Aves., and a grammar school 
in the East Side, were adopted by the 

Camden Board of Education. It is 

Planned to build a high school that 

will accommodate all the needs of the 

future. 

Architects are preparing competitive 
designs for the construction of a club- 
house for the Manufacturer’s Club at 
Broad and Walnut Sts. The structure 
will have a frontage of 100 ft. on 
Broad and 100 ft. on Walnut. 

Plans have been prepared for the 
construction of a hospital building for 
the Women’s Southern Homeopathic 
Hospital to be erected on a site at 
Broad and Fitzwater Sts. The build- 
ing, which it is proposed to erect, will 
be six or eight stories in height, occu- 
pying part of the lot. Work on it will 
be begun, it is expected, this fall. The 
Women's Southern Homeopathic Hos- 
pital is now located at 724 Spruce St. 

Swissvale, Pa.—Carlisle & Sharrer, 
Archs., are taking bids for the erection 
of a store and brick hall building to 
be two stories high with basement, for 
the Fraternal Order of Eagles, to be 
erected at Swissvale. The building 
will measure 25x110 ft. and will con- 
tain bowling alleys, grill room, billiard 
room and lodge quarters. 

Baltimore, Md.—J. G and M. Rhode 
have plans by John R. Forsythe, 232 
St. Paul St., for apartment house at 
Mont Alto; will be of brick and stone 
construction, cost $40,000. 

The Western National Bank has 
plans by Haskell & Barnes, Archs., Wil- 
son Bldg., 301 North Charles St., for 
bank building at Eutaw St., between 
Fayette and Baltimore Sts., to be of 
brick and stone construction, slate 
roof, steam heat, gas and electric light- 


will re- 
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ing, tile floors, cost $100,000. Archi- 
tects are taking bids due Aug. 21. 

Western Maryland R. R. Co. H. R. 
Pratt, Ch. Engr., Hillen Station, is 
planning to begin construction and 
equipment of proposed terminals; 
plans provide for improved yard facil- 
ities at Port Covington and Hillen Sta- 
tion, including laying of three sets of 
tracks, erection of two piers at Port 
Covington and warehouse at Hillen 
Station. 


#+Cumberiand, Md.—Dr. A. C. Mat- 
thew has plans by and awarded con- 
tract to J. C. POWELL, Cumberland, 
to erect veterinary hospital; 30 x 70 ft. 
two stories, fireproof construction, hot 
water heat, gas and electric lighting. 

Frederick, Md.—The Evangelical Re- 
formed Church has plans by J. R. 
Lamb, of New York City, for improve- 
ments to present building and erection 
of additions; will install heating sys- 
tem. Improvements to be of brick and 
stone construction, trimmed with 
mar bic. 


Rogers Station, Md.— Thomas J. 
Buchannan has plans and specifications 
by Emory & Nussear, Professional 
Bldg., for residence; wiil be of hollow 
tile construction, slate roof, steam 
heat, tile floors, all modern conveni- 
ences. Architect is taking bids due 
Aug. 18. 


+Westminster, Md.— Mather Print- 
ing Co., 63 East Main St., awarded con- 
tract to CHARLES B. HUNTER to 
erect office building and store; brick 
construction, two stories, 35 x 70 ft., 
fireproof construction, plans by Owens 
& Sisco, Archs., 1605 Continental Bidg., 
Baltimore, Md. 


Norfolk, Va.—The Centenary Metho- 
dist Church, Rev. J. W. Shackford, Pas- 
tor, will erect church and Sunday 
school rom at Colonial Ave. and 16th 
St.; cost of both structures, $40,000. E. 
M. Jordan is Supt. of construction. 


Norfolk, Va.—Southern Produce Ex- 
change will erect office building and 
store at Commercial Place and Water 
St.; will be of brick construction, 
trimmed with marble; steam heat, gas 
and electric lighting, plumbing, slate 
roof; cost about $40,000. 

Mrs. M. A. Milhado will erect an 
apartment house and store building at 
northeast corner York and Boutetort 
Sts. Will be of brick and stone con- 
struction; steam heat, electric lighting, 
plumbing; other details not yet de- 
cided. 


South Boston, Va.—Norfolk & West- 
ern Ry. Co., C. S. Churchhill, Ch. Engr., 
Roanoke, Va., and Southern Ry. Co., D. 
W. Lum, Ch, Engr. Maintenance of 
Way and Structures, Washington, D. 
C., will erect union depot.; cost, $44,000. 
Brick construction, fireproof, steam 
heat, electric gatas, plumbing 

Richmond, Va.—S. G. Meredith will 
erect tenement house; two dwellings, 
two stores. Will be of brick construc- 
tion; 42 x 52 ft; brick, mill construc- 
tion; stoves, electric lighting. Con- 
struction to be done by owner. 


Clarksburg, W. Va.—Union National 
Bank has plans and specifications by 
Wyatt & Nolting, Keyser Lids., Baiti- 
more, Md., for bank building; ten 
stories, cost $500,000. Brick and stone 
construction, fireproof. 


+Wilmington, N. C.—The contract 
has been awarded to the CHRISTIAN 
CONSTRUCTION CoO., at $60,000 to con- 
struct a seaboard warehouse. The 
structure will be of frame with a ca- 
pacity of 50,000 bricks. 


Bishopville, S. C.—Bids will be re- 
ceived until Aug. 22 by the Bank of 
Bishopville for the erection of a stone 
bank building. Plans and specifica- 
tions can be seen at the Bank or ob- 
tained from Wilson & Sompayrac, Co- 
lumbus, Ohio. 


+Middlesboro, Tenn.—The contract 
has been awarded to L. A. GALYOU & 
CO., Knoxville, Tenn., for the construc- 
tion of the proposed school building 
here. 


Louisville, Ky.—It is reported that 
negotiation has practically been closed 
for the construction of a _ 10-story 
apartment building. The estimated cost 
is $800,000. It is stated that eastern 
capitalists will construct the building. 

Plans have been prepared for the 
erection of a church building at Third 
and O Sts. The structure is to be 
known as the Church of the Holy 
Name, and the edifice will contain 500,- 
000 cu. ft. and will cover ground 67 x 
145 ft. The tower will be 105 ft. high 
and will be constructed of brick and 
stone. 


Cleveland, Ohio.—Bids will be re- 
ceived until noon, Sept. 5, by Carl Lo- 
renz, Secy. of the Cleveland Pub. Li- 
brary Bd. for furnishing necessary la- 
bor and materials for the construction 
of a library building on the west side 
of East 30th St. near Central Ave. 
Pians were prepared by Edward L. 
Tilton. 


New Concord, Ohio.—Plans are now 
being worked out for the complete re- 
juvenation of Muskingum College at 
New Concord. Architect, F. L. Packard. 
Cost, $500,000. 


+Columbus, Ohio.— THE DAWSON 
CONSTRUCTION CO. of Pittsburg was 
awarded the contract for the construc- 
tion of the Dana Ave. school buildin 
by the Board of Education. The bi 
was $5.00C lower than the separate 
bids. The following general contrac- 
tors figured the job: E. K. Hibbs, $84,- 
900; John Hina, $72,733; D. W. Me- 
Grath, $69,985; R. H. Evans & Co., $76,- 
819; Dawson Construction Co., $60,450. 


The bids of Hibbs and the Evans com- 
pany included the heating and ventilat- 
ng. 

_ #Columbus, Ohio.— R. H. EVANS & 
CO., has been awarded the contract to 
erect the foundation for the Masonic 
Temple on Fourth St. The entire struc- 
ture will cost in excess of $200,000. 


Lima, Ohio.— Frank L. Packard, 
Arch., of Columbus, has awarded the 
contract for the erection of a cottage, 
hotpital building and power house at 
tae Ohio State Hospital to the NA- 
TIONAL CONCRETE FIREPROOFING 
CO., at $127,000. 


Wooster, Ohio.—Bids will be received 
Aug. 29 by the Board of Trustees of 
Ohio Experimental Station for the con- 
struction of a fireproof addition to the 
main building, which is known as the 
administration building. 


South Bend, Ind.—The School Board 
will receive bids until 3 p. m., Aug. 
21, for the erection and completion 
of a high school building, except 
plumbing, heating, electric work and 
equipment, Plans. by. William B. 
Ittner, Arch. Specifications at the 
office of the Supt. of Schools in the 
high school building at South Bend, 
Indiana. The new building it is ex- 
pooner cost in the neighborhood of 
300, le 


¢+Iron Mountain, Mich.—Charliton & 
Kuenzlie, 423 Camp Bldg., Milwaukee, 
Wis., have awarded the general con- 
tract for a school building and power- 
house, two stories and basement, 209 x 
117 ft., and 1-story and basement, 58 x 
34 ft., to the FOSTER CONSTRUCTION 
Cco., 303 Caswell Bldg., Milwaukee, 
Wis. Cost, $85,000 . 


Detroit ,Mich.—Plans have been pre- 
pared by Louis Smilansky for a brick 
32-apartment building on the south 
side of Harper Ave., between Wood- 
ward Ave. and John R St. The build- 
ing will be peeeeeey $60,000. 

+#Mildner Eisen, 1018 Hammond 
Bldg., have awarded the general con- 
tract for the 5-story and basement 
building, 35 x 100 ft., for the Bench 
Floral Co., 153 Bates St., to J. H. A. 
HABERKOM, 388 14th Ave. Cost, 
$40,000. 

*#Mildner & Eisen, 1018 Ham- 
mond Bldg., are preparing plans 
and will take bids soon on a 4-story 
and basement store building, 106 x 136 
ft., for the Kastner Coal Co., 221 Sher- 
man St. Building to be of reinforced- 
concrete construction. 

Stevens, 503 Sun ae. has 
awarded the general contract for the 
3-story and basement market building, 
16 x 110 ft., for the Broadway Public 
Market Co., Broadway and Grand Ave., 
to A. J. SMITH CONSTRUCTION CO., 
911 Hammond Bldg., at $200,000. 


Grand Rapids, Mich.—Bids will be 
received by James Knox Taylor, 
Superv. Arch., Treasury Dept., Wash- 
ington, D. C., until Aug. 31 for the 
completion of the fourth story (includ- 
ing plumbing, gas piping, heating ap- 
paratus, electric conduits and wiring 
and lighting fixtures) of the U. S. post- 
office and court-house at Grand p- 
ids, Mich. Drawings and specification 
may be had from the Custodian of site 
at Grand Rapids, Mich, or at the 
office of the Superv. Arch. 


Chicago, Ill.—It is reported that the 
heirs of the late Joseph E. Otis will 
erect a 20-story “sound-proof” build- 
ing. Plans have been prepared b 
Holabird & Roche, 98 Jackson Bivd. 
The building is to be especially con- 
structed for studio purposes and will 
contain two recital halls, one with a 
seating capacity of 150 and another 
seating more than 500. 

Plans have been completed for the 
construction of the library building for 
the Cooper Medical College. The build- 
ing will cost $100,000 which was do- 
nated by Dr. Lane. 


Milwaukee, Wis.—Plans have been 
prepared by W. .W. Maxwell for the 
construction of the Milwaukee Trade 
School for Boys. The building will be 
located on Virginia St. and College 
Ave. The cost is $200,000. The build- 
ing will be 300 x 150 ft., of reinforced 
concrete, with red brick and stone 
trimmings. It will be three stories in 
height and will be lighted and heated 
from its own power plant. 

The Building Committee of the First 
National Ban and First Savings & 
Trust Co. has selected D. H. Burnham 
& Co., Archs., Chicago, Ill., to prepare 
plans and supervise the construction 
of its proposed new $1,500,000 banking 
house, to be erected at the southwest 
corner of Mason and East Water Sts. 
Preliminary schedules call for a 16- 
story building, 120 x 200 ft. in size, of 
brick and _ steel construction, with 
pA oa enameled terra cotta exterior 
nish. 

The Department of Public Works 
has rejected all bids received for the 
construction of the first wing. of the 
proposed isolation hospital on Eleventh 
Ave. Bids aggregated $65,829 as 
against the estimates of $45,700. New 
pice. will be received. Harry E. Briggs 
s Comr. 


Racine, Wis.—A Chicago syndicate 
has purchased a site at Main and State 
Sts. and proposes to erect a vaudeville 
theater of fireproof construction, at a 
cost of $50,000. 


Cedar Rapids, lowa.—Bids will be 
received until 2 p. m., Sept. 11, for the 
erection of St. Paul's Methodist Epis- 
copal Church to be 165 x 105 ft. by the 
Building Committee, P. O. Box 312, 
who will furnish plans and specifica- 
tions and blank form of bid required. 


Des Moines, Ilowa—Plans have been’ 


completed for the construction of a 4- 
story brick and stone dormitory to be 
erected by the Highland Park College 
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on the campus. The str 
place two smaller dorm 
destroyed by fire. The p; 
ing will be 250 ft. long 
between 125 and 150 roo; 


Minneapolis, Minn.— = | 
construct for the West « 
cial Club a building at 
Nicollet Ave. The cost 


+Duluth, Minn.—The c. 
construction of a roundh 
shop and storehouse fo; 
Winnipeg & Pacific Ry 
Minn., was let on Aug. | 
JOHNSON and HUGH F 
Duluth, bidding jointly 
will cost about $506,000 4, 
M. BOYLAN, of Virginia 
awarded a separate eco) 
plumbing. 


+#Clay Center,. Kan. 
Arch. of the Treasury, \ 
C., has awarded contract 
struction of a _ post-offx 
Clay Center, Kans., to 
KAISER, Chicago, at $5 


Onida, S. Dak.—Bids wi 
until Aug. 25 by E. E. Bp: 
Bd. Educ., Onida; Indep: 
Dist. No. 1, for erecting 


San Antonio, Tex.—Pa 
Business Agent of School 
receive bids Aug. 26 for th 
a school from plans o! 
Shands, of San Antonio. ¢: 


Spokane, Wash.—The | 
Mechanics bank will ere: 
office building at Broadw: 
roe St. The cost is $160 


Seattle, Wash.—The fo 
were received for the prop 
lin high school. The gen: 
cluded the following: M 
Hickey Co., $258,000; H 
$269,990; Jenkins & Jones, 2°. 

Bids exclusive of steel, te: 
mill work, roofing, sheet : 
plastering and painting w 
as follows: Bartz & Grant 
John Galber, $203,897; Round 
sen Co., $195,600; Butler Co 
Co., $181,900; Frank S. Misho 
H. D. Stewart, $136,964: w 
Forrestal, $100,573. 

The separate bids received 
follows: Terra cotta, Atlant 
Cotta _Co., $45,560, $40,975 
ton Clay & Coal Co., : 
Cladding, McBean Co., $52,( 
Northwestern Terra Cotta Co 
$40,500; Northern Clay 
$51,165. 

Fresno, Cal.—A. C. Swartz & 
have been commissioned by t 
of Trustees of Delano Unio 
school district to prepare plans 
proposed high school bui 
building, as outlined in t 
nary plans, will be two stories | 
the classic style, with pr 
walls and stone columns 
tain twenty class rooms, a rge ¢ 
torium, offices, and lavatories an 
lets. 


+South Pasadena, Cal A 
PACKARD has been awarded the 
tract to complete the unfinished por- 
tion of the Lincoln Park gram 
school. The biggest part of the 1- 
tract will consist in the building o 
a school auditorium. 


Juneau, Alaska.—Bids were 
as follows on Aug. 8 by James 
Taylor, Superv. Arch., Treasury 
Washington, D. C., for th: 
tion of a public building at 
Alaska: Partz Grant 7 a, 
Wash., $47,996 (sole bidder). Bids wer 
also asked at Juneau, but the Superv 
Arch. received telegraphic advices on 
Aug. +9 to the effect that none wer: 
received there, whereupon the bid 
mentioned above was opened 

Toronto, Ont.—Bids will be received 
until Aug. 22 by H. F. McNaughton 
Secy. Public Wks. Dept., for the stone 
and_ brick work, fireproofing, _stee 
work, roofing and carpenter work, for 
the government house in Chorley Park 
Rosedale, Toronto. Plans and specifica 
tions may be seen at the department 

+Ottawa, Ont.—The contract_ has 
been awarded to A. S. METCALF 
Montreal, Que., at $100,000 for the con- 
struction of the platform ani ca 
in connection with the Grand T 
Ry. terminal here. 

+Winnipeg, Man. — The KELLY- 
SIMPSON CONSTRUCTION CO. ol 
Winnipeg, has been awarded the con- 
tract for the erection of the 7-story 
reinforced concrete Boyd block on the 
corner of Portage Ave. and !dmonton 
St., at a cost of $230,000. J. 1. Aitchi- 
son is Arch. 


WATER SUPPLY—IRRIGATION. 


(#Denotes a contract awarded.) 


*Boston, Mass.—Bids will be received 
at the office of the Metropolitan water 
and Sewerage Board, 1 Ashburton Pl. 
Boston, until 2.30 p. m., Sept. 1, for 
two pumping engines, each aving a 
capacity of 3,000,000 U. S. gallons In -' 
hours, to be installed in a pumping sta 
tion at Hyde Park’ Mass. |!’ mp 
containing further information for bid: 
ders, forms of proposal, con‘ ract = 
specifications may be obtain _ at the 
office of the Chief Engineer Res 
Works, 1 Ashburton Pl. Dexter Brack: 
ett is Ch. Engr; William N. lxvenpom 
is Secy. 

: beige ne —— he contr 
aying water pipe at Neponse' 
awarted to HUGH McNUL1 
Rourke is Comr. Pub. Wks. _ 

Bids will be received unti tor 
by the Public Works Depar' ent a 
laying 3,400 ft. of 8, 10 and 12--». wee 
pipe in various streets in ‘1° Cr: 
Part of this work consists in the & 
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ei Britsia, Conn.—The water 
poe has warded a contract to 
one co., boston, Mass., for drill- 
a rtesion ells in the Woodford 
mbes 
roperty- 
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peing mae 0 Bunnell Brook to the 
pie vilie Reservoir, a distance of 
pas 5% mil The Board of Water 
pormissioner's has the work in 
f e. 

as york, \. Y.—Bids were received 
« follows on Aug. 3, by, Henry _ 5. 
n comr. Water Supply, Gas 


ynompson, 


| od Electricity, for furnishing, deliver- 







-and laying water mains and ap- 
pe vnances and removing existing 
Ds and appurtenances in Lewis and 
mains “ves, oro. Brooklyn: Walton 
: racting C0. $30,112; Nelson & 
Dowling, 923,943; H. H. ox, $24,090; 
R. Wiluams, $28,910; Beaver kng. & 


Co., 22 William St. $23,- 


“ontracting 
see bros., $27,042, Robt. Carter 


513; a 
‘0., $26,266. . ; 
3 i were also received for (a) pipe, 
er ton, (b) Specials per ton: Warren 
voundry & Machine Co., (a) $24.50, (b) 

52: rlorence lron Works, 






























$5) and ; nN _ (a) 

yui.74 and $21.69, (b) $46.49 and $46.30; 

John Fox & Co. (a) $22.40 and $21.90, 

) $40.10; U. Cast fron Pipe Foundry 

(a) 21.70, (b) $47; Standard .Cast 

nh Pipe & Foundry Co., (a) $21.95 
$21.50, (b) $44.46 and $43.70. 

ds were received on Aug. 3 as fol- 


jows by the Board of Water Supply for 
Contract 107, for furnishing and de- 
ing certain apparatus and mate- 
rials at designated localities and fur- 
nisning, delivering and installing cer- 
tain other apparatus and materials in 
yarious structures along the Catskill 
Aqueduct, in Ulster and Putnam Coun- 
ties, and in the Boro. of Brooklyn. The 
apparatus and materials consist of 233 
f-in. to 54-in. gate-valves, two 40-in. 
blowoff valves, two hydraulic cylinders 
for 40-in. blowoff valves, four hydrau- 
lic cylinders for 54-in. gate valves, 
bronze and piping and miscellaneous 
appurtenances. Chapman Valve Mfg. 
Co. Indian Orchard, Mass., $121,629. A. 
Mfg. Co., Bast Orange, N. J., 
577; Pittsburgh Valve Foundry & 
nstruction Co., Pittsburg, Pa., $131,- 
656; Kennedy Valve Mfg. Co., Elmira, 
N. Y. and 57 Beekman St., New York, 
$139,701; Coffin Valve Co., Boston, Mass., 
$150,148, 
Churehville, N. ¥.—We are officially 
advised that Witmer & Brown, Engrs., 
Chapin Block, Buffalo, have been en- 
gaged by the village to prepare plans 
for the construction of a water-works 
system here. Estimated cost, $25,000. 
Brockport, N. Y¥.—W. G. Stone & 
Son, Consult. Engrs., Mann Bidg., 
Utica, N. Y., have been engaged to 
repare a report on additional water 
supply, artesian wells or other source 











for the Brockport Water Co., Brock- 
port. 
Mexico, N. ¥.—W. G. Stone & Co., 


Consult. Engrs., Mann Bldg., Utica, N. 
Y. are preparing plans for the con- 
struction of a water-works system 
here, including pumping station. 


+Bridgeton, N. J.—We are officially 
advised that contracts were awarded, 
as follows, on Aug. 7 by the City Coun- 
cil for the construction of water fil- 
tration works and pumping station: 
section 1, building and filters, to AT- 
LANTIC CONSTRUCTION & SUPPLY 
CO., at $38,854; Section 1-A, filter e uip- 
ment, to the PITT CONSTRUCTION 
CO., Pittsburg, Pa. at $13,500; Section 
+ bumping engine, to PLATT IRON 
WORKS, Dayton, Ohio, at $8,475; Sec- 
PRN 3, water-tube boilers, to 
RANK TOOMEY, at $4,485; Section 
Go himncy._ to ALPHONS CUSTODIS 
Trenton, N. J.—Bids will be received 
ey 8. W. Kirkbride, Superv. at the State 
fcison, Trenton, until noon, Aug. 21, 
at furnishing, delivering and erecting 
he Dlete the mechanical equipment and 
Sinking of one or more tubular 
ep wells for a water supply, com- 
ia heen following: ‘One or more 
air-lif ‘ameter tubular deep wells, one 
an ie t pump with all connections, one 
come compound steam pump with all 
ce Ss one 20,000-gallon rein- 
reed-concrete reservoir 
contiabars, Pa.—Joseph G. Armstrong, 
cost of wow, VRS» has estimated the 
voir at Foy airing the Highland reser- 
construct) . fae recommends the 
Li - ea 
reservoir. ty cost $3000” around the 
pet Wernersville, Pa.—The contract has 
Ivar vearded by the State of Penn- 
ve are officially advised to 
CONSTRUCTION CO., of 
“a., for constructing a 500,- 
water filtration plant, 500,- 
reseryoi,, .°inforeed-concrete covered 
tengmeee’s settling basin and appur- 
Asylum fo " water-works for the State 
cr Chronic Insane at Werners- 
































































































ENGINEERING 


ville, in accordance with lans and 
specifications prepared by hester & 
gee Consult. Engrs., Union Bank 
Bidg., ittsburg. 

Juniata, Pa.—The Borough Council 
has adopted plans for the construction 
of a 22,000,000-gallon reservoir. 


West Reading, Pa.—Construction of 
a water-works system is being consid- 
ered by the borough. C. B. Miller is 
Boro. Secy. 


Williamsburg, Pa.—J. Luden Henry, 
Consult. Engr., Hollidaysburg, Pa., is 
preparing plans for an increased ca- 
pacity of the dam supplying Williams- 
burg with water. From 300 to 400 cu. 
yds. of masonry and concrete water 
proofed, will be required. 


Lawrenceville, WVa.—The city has 
voted $50,000 of bonds for the con- 
struction of water-works, sewer sys- 
tem and an electric plant. J. B. Me- 
Crary, 1311 Empire Bldg., Atlanta, Ga., 
is Engr. 


Charlotte, N. C.—We are officially ad- 
vised that the Water Commissioners 
will purchase at once about nine miles 
of 24-in. c.-i. bell and spigot water 
pipe and probably will not advertise 
for bids but will reach manufacturers 


by letter. Gilbert C. White is Engr., 
Durham, N. C. 
Tampa, Fla.—The City Engineer is 


preparing plans for two permanent 
dams to be erected on Elm Fork which 
will impound about 250,000,000 gallons 
each, and equipped with gates which 
will allow passage of silt and sediment. 
Estimated cost, $30,000 each. J. B. 
Winslett is City Secy. 

+Boaz, Ala.—The city has engaged J. 
B. McCrary Co., Empire EBldg., Atlanta, 
Ga., to prepare plans for the construc- 


tion of water-works. Estimated cost, 
$20,000. 
Clarksdale, Miss.—Bids will be re- 


ceived until Sept. 5 by the city for 
extensions to the water-works system. 
The work will include ten miles of 4, 6 
and 8-in. water mains, air compressor, 
steam pump, boiler feed pump, four 
miles of 8 to 10-in. sanitary sewers, 
one-half mile 18 to 30-in. storm sewer 
and a 6-in. well. Estimated cost, $55,- 
000. Plans are on file with M. W. Pur- 
nell, City Clk., and in the office of 
Walter S. Bobo, Supt. W.-Wks. Noted 
on July 20. 


Shreveport, La.—The city is consid- 
ering the installation of a municipal 
water plant. Plans and estimates will 
be prepared. E. L. McColgin, Secy. 
Shreveport Chamber of Commerce, is 
interested. 


Kentwood, La.—The citizens on Aug. 
1 voted in favor of installing a water- 
works system. Plans will be prepared 
at once. 


Lafayette, La.—The city will spend 
$60,000 for improvements to the water 
and light plant. W. L. Eyres is Supt. 

Monroe, La.—The city has decided 
to improve the water-works, including 





the laying of new water mains. BEsti- 
mated cost, $75,000. 
Cincinnati, Ohio.—Bids will be _ re- 


ceived by the Director of Public Ser- 
vice until noon, Aug. 24, for laying c.- 
i. pipe and special castings and valves 
and other miscellaneous work in con- 
nection therewith for the water dis- 
tribution system of Cincinnati, under 
the Little Miami River at Union 
Bridge. Plans, specifications and blank 
proposals can be obtained at the office 


of the General Superintendent of the 
Water-Works Department. Noted on 
Aug. 10. 


Oakley, Ohio.—Bids will be received 
by Oscar Kosche, Village Clk., until 
12 noon, Aug. 26, for furnishing and 
laying a 6-in. water pipe, with the 
necessary appurtenances, in 30th and 
33d Sts. 


+Columbus, Ohio.—The contract has 
been awarded to the UNITED STATES 
CONSTRUCTION CO. for the construc- 
tion of the West Side water mains at 
$8,950. 

Ironton, Ohio.—The city is consider- 
ing spending $10,000 for laying 10 and 
12-in. water pipe. J. M. Howell is Dir. 
Pub. Ser. 


*Cleveland, Ohio.—Bids will be re- 
ceived until noon, Aug. 31, by the Di- 
rector of Public Service for wooden 
protection crib No. 5 for the proposed 
West Side tunnel extension for the 
city Water Department. Plans and 
specifications are on file at the office 
of Engineering News, New York. 


Cherry Ill.—The_ citizens voted in 
favor of issuing $6,000 of bonds for 
the construction of a water-works 
system, 


Eldorado, 111.—The Fuller-Coult En- 
gineering Co., Consult. Engrs., Chem- 
ical Bidg., St. Louis, Mo., will prepare 
plans for the construction of a water- 
works plant here. 


Lake Bluff, Ill.—The Village Board 
has rejected all bids for the construc- 
tion of a water-works system. 


Chicago, Ill.—Bids will be received 
until Aug. 17 ie L. E. McGann, Comr. 
Pub. Wks., for furnishing the material 
and constructing cut-off gates and coal 
spouts at the Chicago Ave. pumping 
station and until Aug 18, for the repair 
of chain-grate stokers and furnishing 
and setting boilers No. 1 and 2 at the 
68th St. pumping station. 


Rockdale, lll.—Plans are being pre- 
pared for the installation of a water- 
works system here. 


Springfield, Ill.—-The city, it is re- 
ported, is considering laying a 36-in. 
watermain. Estimated cost, about 


000. 





NEWS. 


New Lisbon, Wis.—All bids for the 
installation of a water-works system 
and electric light plant have been re- 
jected. New bids will be received un- 
til 1.30 p. m., Aug. 23. A. H. Meyer is 


Engr., Appleton, Was W. S. Sargent 
is City Clk. 
Foxlake, Wis.—-The town is consid- 


ering the installation of a water-works 
and sewer system. 
La Crosse, Wis.—-A. T 


Maltby, 0 
West Jackson Boulevard, 


Chicago, il., 
t 


has begun work on the plans for the 
construction of a new water system 
for the city. Two sets of plans are 


being prepared, one for a direct pres- 
sure system and the other making pro- 
vision for a reservoir to give added 
pressure, 

+Neenah, Wis.—The Water Commis- 
sion has awarded the contract for 
drilling an artesian well at the pump- 
ing station to the E. SWENSEN AR- 
TESIAN WELL DRILLING CO. of 
Minneapolis, Minn., at $3.50 per ft. for 
14-in. and $3 per ft. for 12-in. shaft. 


+#Rice Lake, Wis.—Bids were re- 
ceived by the Board of Public Works 
on July 24 for water extensions. The 
contract has been awarded to HAYS & 
CO., of Minneapolis, Minn., at the fol- 
lowing prices: 6,310 ft. ec. i. water 
pipe, 23 lb. to the ft., $27.75 per ton; 
2,390 ft. c. i. water pipe, 33 Ib. to the 
ft., $25.60 per ton; castings, 2% cts. per 
lb., f.o.b. cars Rice Lake. 


Wales, Wis.—The State Board of 
Control, M. J. Tappins, Secy., Madison, 
Wis., will receive bids until Aug. 23 for 
the construction of a reinforced con- 
crete covered coal-house and a rein- 
forced concrete reservoir at the Wis- 
consin State Tuberculosis Sanatorium, 
Wales. Plans have been prepared by 
Vaughn & Meyer, Consult. Engrs., Mil- 
waukee, Wis. Dr. J. W. Coon-is Supt. 


Storm Lake, lIowa.—H. H. Steffen, 
City Clk., will receive bids until 7.30 
p. m., Aug. 21, for the construction of 
a water-works, filter plant, and nine 
blocks of 4-in. water mains. 

Wheatland, lowa.—W. A. Templeton, 
Town Clk., will receive bids until 6 
p. m., Aug. 31, for drilling an 8-in 
well, 

Coin, Iowa.—The citizens have voted 
the issuance of bonds for the installa- 
tion of a water-works plant. 





Algona, lowa.—The _ citizens have 
voted to issue bonds for the enlarge- 
ment of the water and electric light 
plant. 

Prairieburg, Iowa.—Bids will be re- 
ceived until noon, Aug. 21, by J. J. Do 
lan, Clk., for drilling a water-works 


well 8 ins. in diameter and from 80 to 
200 ft. deep. 


West Liberty, Iowa.—Bids will be re- 


ceived until Aug. 25 by the city, for 
constructing a 270,000-gallon'_ re-in- 
forced concrete storage reservoir. 
Charles P. Chase, of the Iowa Engi- 
neering Co., Clinton, Iowa, is Engr. 
Irwin Aikin is Clk. 

Alice (Hibbing post-office), Minn.— 


Oscar Widstrand, Village Clk., will re 
ceive bids until 8 p. m., Aug. 28, for 
the erection of a steel water tank of 
100,000 gallons capacity; a concrete 
well, and the construction of water 
mains. A. E. Dyer is Engr., Hibbing. 


Aurora, Minn.—Bids will be received 
until 8 p. m., Aug. 21 by C. H. Graham, 
City Reedr., for digging and refilling 
a ditch for water mains. 

Duluth, Minn.—L. N. 
Water and Light Comn., will receive 
bids until 4 p. m., Aug. 17, for laying 
water and gas mains in the West End 
hillside system. 


Eveleth, Minn.—D. 
Clk., will receive 
Aug. 18, for laying 
water mains. 


Rush City, Minn.—Bids will be re- 
ceived until Sept. 5 by the Village Re- 
corder for an electric firepump and mo- 
tor for excavating, fire maine pre and 

1 


Case, Megr., 


P. MeIntyre, City 
bids until 8 p. m., 
1,700 ft. of 6-in. 


hydrants for fire mains an aying 
same. 
Herington, Kan.—The citizens have 


voted against the proposition to issue 
bonds for $35,000 for enlarging the 
water system. 


Omaha, Neb.—The citizens on Aug. 
1 voted in favor of issuing bonds for 
$8,250,000 to purchase the water-works 
plant. 


Benedict, Neb.—Bids will be received 
until Aug. 25 by M. L. Cavender, Vil- 
lage Clk., for constructing a complete 
water-works system here. The Alamo 
cngine & Supply Co. is Engr., Omaha. 


Neb. 


Magnet, Neb.—Bruce & Standevin, 
Consult Engrs., Bee Bidg., Omaha, 
Neb., are preparing plans for a sys- 
tem of water-works for Magret 


Meadow Grove, Neb.—Bids wil! be 
received by the Board of Village Trus- 
tees for the construction of a water- 
works system, according to plans and 
egy op prepared by the Lytle 

o., Archs., Sioux City, lowa, on file 
with the Village Clerk. Bids for the 
construction of the wells are to be 
separate from the balance of the sys- 
tem. The engineer's estimate of the 
cost is $8,900 and no bids for more 
than that said estimate will be ac- 
cepted. . E. Harlow is Chn.; A. M. 
Fields is Clk. 


+Culbertson, Mont.—The contract for 
the construction of the water-works 
system here has ben awarded to the 
AMERICAN LIGHT & WATER Co., 
Scarritt Bldg., Kansas City, Mo. at 
$36,940. 


Town Council 







: 79 
Havre, Mont.—James G Holland 
City Clk., will receive bids until 8 p 
m., Aug 21, for laying a water main 
in District No. 26 
Manhattan, Mont.—Bids will be re 
ceived until 7.30 p. m., Sept. 4, by the 


for the construction of a 


gravity system of water supply. Plans 
may be obtained from C. M. Thorpe 
Engr., Bozeman, Mont R. H. Dean is 
Town Clk. 

Greenfield, Mo.—Th citizens have 
voted to construct their own water 


works system, the water to be obtained 


from a deep well 

Hannibal, Mo.—The city is consider 
ing the purchase of the water plan 
here for $275,000 

Bethany, Mo.—Burns & McDonnell, 
Consult. Engrs., Scarritt Bldg., Kansas 
City, Mo., are preparing plans for the 
construction of water-works and an 
electric light plant Estimated cost, 
about $30,000 

*Kansas City, Mo.—Bids will be re 
ceived by the city until 2 p. m, Rug 
30, for the installation of batteries of 
water-tube boilers at both the Turkey 
Creek and Quindaro pumping stations 
of the water-works in accordance: 
with plans and specifications on file 
with the Board of Fire and Water 
Commissioners. E B Harrington, 
Secy. 

Little Rock, Ark.—The contract has 
been awarded for laying about six 
miles of water mains in Pulaski 
Heights, at about $6,500 

+Nocona, Tex.—The city has award 
ed the contract to KERWIN DRILL 
ING CO. for drilling a deep well The 
system will include a concrete pump 
ing station, steel tower and tank of 
50,000 gallons capacity and a concrete 
reservoir of 100,000 gallons capacity 
Plans have been prepared by Fountain 
Shaw Engineering Co., Dallas, Tex 

Dallas, Tex.—-The City Council will 
probably award the contract soon for 
the construction of two permanent 
dams on Elm Fork for the water- 
works system, to have a capacity of 
about 250,000,000 gallons each. SEsti- 
mated cost, about $30,000 each. 

Calvert, Tex.—-The City Council is 
considering the issuance of $35,000 of 
bonds for improvements to the water 
works plant and distributing system 
and the sewer system 

Corpus Christi, Tex.—-Bids were r« 
ceived on Aug. 4 by the city for 195 
tons of 10-in. c¢.-i. pipe, class C: 24 
tons of 6-in., class B; 12 tons of 4-in 
class B, and 2% tons of 8-in., class A 
We are officially advised that the con 
tract has been awarded to R. D. WOOD 
& Co., of Philadelphia, Pa. Thomas 
McKeown is Supt. W.-Wks 

Celeste, Tex.—The People’s Water 
Co. has ben formed here with a capi 
tal stock of $6,000 The incorporators 
are D. R. Buchanan, H. E. Jones and 
G. D. Henslee. 

Melissa, Tex.—The Melissa Water 
Works Co. will begin the laying of a 


distributing system to cover the whol 


town in a short time It is erecting a 
25,000-gallon steel tank and is sinking 
a well. 

*Fort Worth, Tex.—Bids will be rs 
ceived by the Board of Commissioners 
of Polytechnic at the office of the 
aMyor, Station “A,” Fort Worth, until 
2 p. m., Sept. 1, for the following 
water-works material: (1) one steel 
water tower and tank, capacity 100,000 


gallons; height from foot of tower to 
top of tank, 125 ft., to be erected com- 
pleet in the city of 


Polytechnic, in- 
cluding foundation and inlet pipe 
Complete builders’ specifications and 
strain sheet must accompany each 
bid; (2) 2,100 ft. 8-in. ¢.-i. pipe, weigh- 
ing about 47% Ibs. per ft.; 9,700 ft. of 
6-in. ¢.-i. pipe, weighing about 33.3 
lbs. per ft.; 3,600 ft. 4-in. c¢.-i. pipe, 
weighing about 21.5 Ibs. per ft., and 
approximately 4% tons of special 
castings, delivered f. o. b. cars Fort 
Worth. Separate bids for sections 1 
and 2 will be considered. John Mead 


is Engr. 


*Muskogee, Okla.—The date for re 
ceiving bids for the pumping machin- 
ery plant has been postponed until 
Sept. 5. Bids were to have been re- 
ceived on Aug. 29. 

+Oklahoma City, Okla.—The City 
Commissioners have awarded the con 
tract for the construction of the new 


concrete dam at the water-works res 
ervoir to REINHART & DONOVAN at 
$9,339. 


+Brighton, Colo.—The Town 
has awarded the contract to 
O'BRIEN, of Denver, Colo., for 9,000 
ft. of extensions to the mains of the 
water system. Estimated cost, $10,000 


The Henrylyn Irriga- 
tion District is preparing to let the 
contract, it is reported, for a 15,000-ft. 
tunnel west of Empire in Clear Creek 
County, and for the construction of 
feeder ditches to carry water from 
Williams Fork of the Grand River on 
the western slope into the Henrylyn 
+ aha Estimated cost, about $1,500,- 
0. 


Council 
PETER 


Denver, Colo. 





Mount Morrison, Colo.—-The town.<is 
considering the installation of a water- 
works system. 


Phoenix, Ariz.—The lowest bid sub- 
mitted on July 25 to the Water Users’ 
Association for the pregenes 3-mile ex- 
tension of the Grand Canal is that of 
the Grant Bros. Construction Co., Se- 
curity Bldg., Los Angeles, Cal., at $80,- 
700. The work will involve the moving 
of 160,000 cu. yds. of earth. 
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Tacoma, Wash.—The City Council is 
considerin the construction of 6-in. 
water mains in Local Improvement 
District No. 579, and in North 49th 
and 6ist Sts. with hydrants, gates, 
tees, etc. 

Carlton, Ore.—The citizens have 
voted to issue $40,000 of bonds for the 
installation of the new water-works 


system. Water will be brought from 
Panther Creek. 
Gladstone, Ore.—-The citizens have 


voted to issue $20,000 of bonds for the 


installation of a water system. Noted 
on June 8. 
Hermiston, Ore.—The citizens have 


voted to issue $25,000 of bonds for the 
installation of a water system,calling 


for a 250,000-gallon reservoir, 140 ft. 
above the city, the water to be 
brought down in 12-in. mains. Noted 


on June 22. 
North Bend, Ore.—The Council of 
this city and that of Marshfield have 
united with a view of securing data 
in regard to the construction of a mu- 
nicipal water-system to serve both 


cities. The cost of construction will be 
obtained and an engineer will make 
surveys and investigate other water 
supplies. 


Portiand, Ore.—The city is consider- 
ing replacing the smaller mains on the 
east side with larger mains. ~ BD. 
Clarke is Engr. Water Bd. 

+Chualar, Cal.—-The contract has 
been awarded to ANTONIO FLORES, 
of Los Angeles, Cal., for the construc- 
tion of 3,600 ft. of concrete irrigation 
pipe on the Malarin Branch near Chu- 
aiar. 

Fresno, Cal.—Bids will be received 
by D. M. Barnwell, Clik. Bd. Supervis- 
ors, until 2 p. m., Sept. 4, for the con- 
struction of steel water tank tower, 
on concrete base, 43 ft. high and to 
support two water tanks at Fresno 
County Orphanage, according to plans 
and .specifications on file with the 
Clerk, 

Marysville, Cal.—The Chief Engineer 
of the Hallwood Irrigation District, 
Marysville, has recommended, it is re- 
ported, the construction of a tunnel 
950 ft. long to bring water from the 
Yuba River. Estimated cost, $23,000. 


Oxnard, Cal.—The Board of Trustees 
employed Olmsted & Gillelon, Consult. 
Engrs., Los Angeles, to proceed in the 
matter of the municipal water system. 


The issuance of $106,000 of bonds is 
proposed. 

+Riverside, Cal.—The City Council 
has awarded the contract to the LOS 


ANGELES MFG. CO., at about $6,000, 
for constructing the pipe lines and 
irrigating system for Fairmount Park. 
The KEYSTONE IRON WORKS, Los 
Angeles, was awarded the contract for 
75 new fire hydrants. 

Yuba City, Cal.—Bids will be received 


by C. F. Williams, Secy. Bd. Trustees, 
Reclamation District No. 1001, Yuba 
City, until 10 a. m., Aug. 19, for clear- 
ing land and building levees in said 


reclamation district, in accordance with 
plans and specifications on file with the 
Board. 

+*Manteca, Cal.—Bids were received 
on Aug. 5 by the Directors of the 
South San Joaquin Irrigation District 
at Manteca, for furnishing the mate- 
rials for and constructing Contract Di- 
visions 1, 2, 3, 4, 5 and 6 of their irri- 
gation system. Contracts for Nos. 1 
and 6 were awarded to T. K. BEARD, 


of Modesto, Cal. Contracts for Nos. 
2, 3, 4 and 5 were not awarded, but 
will be taken up again soon. No. 1 
includes the Goodwin Dam and head- 
works, and No. 2, the Goodwin dam- 
site to Schell ditch. Edwin Duryea, 


Jr., is Ch. Engr., Humboldt Bank Bldg., 
San Francisco, Cal. 

Pasadena, Cal.—-The LACY MFG. CoO., 
334 North Main St., Los Angeles, Cal., 
has been awarded the contract for a 
30-in. riveted steel pipe line from the 
distributing gate to reservoir No. 1 for 


the Pasadena Land & Water Co. and 
Lake Vineyard Land & Water Co.. Es- 


timated cost, $37,000. The contract for 
tunnel work was awarded to BEN 
COOK of Anaheim. Allen Bros, are 
Eners., Kendall Bldg., Pasadena. 

Watsonville, Cal.—Plans and speci- 
fications for the installation of a water 
system here have been adopted. 

*Dorris, Cal.—The date for receiving 
bids for the construction of water- 
works has been changed from Aug. 25 
to Sept. 4. Noted on Aug. 3. 

Redlands, Cal.—The Domestic Water 
Co. has commissioned Chas. G. Hyde of 
the University of California at Berke- 
ley, to prepare plans for two steriliz- 
ing stations to be constructed at the 
reservoir in Bear Valley. 


Tracy, Cal.—Plans by Sloan & Rob- 
son, Engrs., Nevada Bank Blidg., San 
Francisco, Cal., for the construction of 
the proposed water-works system to 
cost $35,000 are nearing completion. 


Port Arthur, Ont.—The contract for 
constructing a service reservoir dam at 
Current River Park has been awarded 
by the city to SEAMAN & PENNIMAN 
of Port Arthur, at $31,755. Bids were 
opened on July 25. 


Calgary, Alta.—Bids will be received 
by W. D. Spence, City Clk., until noon, 
Aug. 21, for the supply and erection in 
place of a_ 5,000,000 Imperial-galton 
pump for tity. The pump to be centrif- 
ugal in form and attached to a 500-HP. 
electric motor, with switch board, etc., 
complete. Suction lift of pump, 12 ft., 
delivery to be continuously efficient to 
maintain a pressure in the mains of 
125 lbs. per sq. in. 








Cardstan, Alta.—The citizens have 
voted a by-law providing for the in- 
stallation of a water-works system. 
Estimated cost, $40,000. R. E. Mac- 
Arthur is Engr., Lethbridge, Alta. 


Red Deer, Alta.—The city is consid- 
ering spending $54,000 for the construc- 
tion of water-works and sewers. 


SEWERAGE. 


(*Denotes that this work is advertised in 
Engineering News.) 


Hoston, Mass.—Bids will be received 
until Aug. 21 by the Department of 
Public Works for sewers in Jerome St., 
Dorchester. Louis K. Rourke is Comr. 

Bids will be received until Aug. 18 by 
the Department of Public Works for 
sewerage works in Burlingame Way, 
West Roxbury, and in River 8t., Dor- 
chester. Louis K. Rourke is Comr. 

+The constract for a surface drain 
and sewer in Watson St., Roxbury, has 
been awarded to MICHELE DE SISTO 


& CO. Louis K. Rourke is Comr. Pub. 
Wks. 
+Boston, Mass.— The contract for 


sewerage works in Talbot Ave., 
chester, was awarded on Aug. 9 to 
MURPHY & DOLAN, at $8,110. Other 
bids were: M. DeSisto & Co., $9,095; A. 
Cefalo, $9,217; George J. Regan, $9,226; 
A. M. Cusack, $9,647; J. McCourt & Co., 
$10,118; D. E. Lynch, $10,595. L. K. 
Rourke is Comr. Pub. Wks. 


New Bedford, Mass.—Bids have been 
received by the city for iron pipe for 
the intercepting sewer. There were 
three bids submitted for furnishing c.-i. 
pipe and special castings. The prices 
submitted on seven items by the War- 
ren Foundry & Machine Co., New York, 
follow: No. 1, $23 per ton; No. 2, $24; 
No. 3, $26.50; No. 4, $48; No. 5, $23; No. 
6, $24; No. 7, $80. The others bid on 
four items, as follows: Florence Iron 
Works, Philadelphia: No. 1, $21.19; No. 
2, $28.25; No. 3, $34.45; No. 4, $83.24. U. 
S. Cast-Iron Pipe & Foundry Co.: No. 1, 
$24.70; No. 2, $29.70; No. 3, $29.70; No. 4, 
— W. H. B. Remington is City 
Clk. 

North Reading, Mass.—RBids will be 
received until Aug. 21 by the State San- 
atorium for the construction of a sew- 
erage system. Ernest B. Emerson is 
Supt. and William 8S. Johnson, 101 Tre- 
mont St., Boston, is Engr. 


Wrentham, Mass.—Bids will be re- 
ceived until Aug. 21 by the State School 
for the construction of sewers, concrete 
dosing tank and sand filters. Ellerton 
James is Chm of Trustees and William 
S. Johnson, 101 Tremont St., Boston, is 
Ener 

+Milford, Mass.— The contract for 
constructing Section 8 of the sewer sys- 
tem has been awarded to CENDELLA 
& CO., Milford, at $22,306. 


*+Ansonia, Conn.—Bids for construc- 
ing Section F of the sewer system have 
been received by the Board of Sewer 
Commissioners as follows: Brault & 
Davidson, Ansonia, Conn., $11,558; An- 
tonio Conti & Co., Hartford, Conn., $11,- 
194; O'Neill Bros. & Nero, Hartford, 
Conn., $9,124; EDWARD TRACEY, 
Derby, Conn., $8,873 (awarded. con- 
tract). The items were: 1,664 ft. of 12- 
in., 800 ft. of 10-in., 8,934 ft. of 8-in. 
vitrified pipe sewer, and 54 manholes. 

Ansonia, Conn.—V. B. Clarke, City 
Engr., is preparing plans and specifica- 
tions for the further extension of the 
sewer system. Bids will be received 
until Sept. 7. 


*Fairport, N. 


Dor- 





Y.—Bids will be re- 


ceived by the Board of Trustees until 
8 p. m., Aug. 24, for constructing a 
sewer on High and East Sts. The ap- 
proximate quantities are: 1,000 lin. ft. 
of 15-in. V. T. P. sewer; 450 lin. ft. of 
12-in. V. T. P. sewer; 205 lin. ft of 10- 
in. V. T. P. sewer; 1,507 lineal ft. of 8- 


in. V. T. P. sewer; 15 surface laterals, 
81 lot laterals, four manholes, nine 
lamp holes. R. L. Williams is Village 
Clk 


*Franklinville, N. Y.—Bids will be 
received by the Board of Trustees until 
noon, Aug. 30, for constructing about 
six miles of pipe sewers, with manholes 
and other accessories and sewerage 
treatment work. Plans are on file at 
the office of the Board. T. K. Button 
is Pres. Charles C. Hopkins, Cutler 
Bldg., Rochester, N. Y., is Engr. 


#Yonkers, N. Y.—The Board of Con- 
tract and Supply has received bids as 
follows for constructing house and 
storm water sewers and appurtenances 
in Montague St., from Nepperhan Ave. 
to Morsemere Pl, and in Morsemere 
Pl. from Montague St. 387 ft. north- 
ward: O’ROURKE CONSTRUCTION CoO., 
$14,400 (awarded contract): Chariton & 
Weston, $14,674; Andrew Fischer, $14,- 
775; McDonald & Murray, $15.300: Kel- 
ley & Hannifin, $15,733. Joseph L. 
Cuozza, $17,179; Ferguson & Callahan, 
$17,700; Frank Cianfaglione, $18,000; 
Russell & Canepi, $21,000. 

The Board of Contract and Supply 
will receive bids until Aug. 21 for con- 
structing a sewer in Alder St.; grading 
Sherwood Ave., from St. James Ter- 
race to Ridgewood Ave.; constructing a 
sewer in and grading Palisade Ave., 
from Roberts Ave., 685 ft. James J. 
Mahoney is Secy. 


4#Frankfort, N. Y¥Y.—The contract for 
installing a sewer system here has been 
awarded by the Sewer Commissioners 
to JOHN R. BAXTER, JR., of Utica, 
N. Y., at $56,385. 


Monmouth Beach, N. J.—The Borough 
Council has adopted the plans sub- 
mitted by Clyde Potts, Consult. Engr., 
30 Church St., New York, for the con- 
struction of a closed sewer with an 
ocean outlet. Estimated cost, $65,000. 
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*Westfield, N. J.—Bids will be receiv- 
ed by Charles Clark, Town Clk., until 
8 p. m., Sept. 5, for constructing about 
2,750 lin. ft. of 8-in. sanitary sewers 
and appurtenances. 


Beaver Falls, Pa.—The Borough 
Council has instructed Leo Hudson, 
Engr., to prepare two sets of plans for 
the construction of a sewer system. 
Bids will be asked on both. 


College Hill (Beaver Falls post- 
office), Pa.—The Council of Colleve Hill 
has decided to install a sewer system 
to cost $75,000. 


York, Pa.—We are officially advised 
that plans are being prepared for a 
storm sewer system to drain the en- 


tire city. George A. Warner is City 
Engr. 
*Baltimore, Md.— Bids will be re- 


ceived by Richard Gwynn, City Regis- 
ter, until 11 a. m., Sept. 6, for con- 
structing sanitary lateral sewers in 
District 20-B, for constructing Section 
No. 4 of the high level interceptor, and 
for building storm water drains, Storm 
Water Contract No. 13. Plans are on 
file at the office of Calvin W. Hen- 
dricks, Ch. Engr. Sewerage Comn. The 
approximate quantities are: Lateral 
sewers in District 20-B, Sanitary Con- 
tract No. 74: 61,785 lin. ft. vitrified pipe 
sewer 8-in. to 24-in. diameter, 510 cu. 
yds. concrete masonry, 3,000 lin. ft. un- 
derdrains, 4,100 lin -ft. manholes, 348 
manhole frames and covers, 100 drop 
connections for lateral sewers, 25,800 
lin. ft. vitrified pipe house connections, 
3,990 branches on 6-in. to -24-in. pipe, 
1,100 lin. ft. vitrified pipe standpipes. 
Section No. 4, High Level Interceptor, 
Sanitary Contract No. 75: 11,000 cu. yds. 
ebcavation in trench for 82-in. diameter 
brick and concrete sewer, 1,336 lin. ft. 
excavation in trench for &82-in. diameter 
brick and concrete sewer, 450 cu. yds. 
brick masonry, 3.125 cu. yds. con- 
crete masonry. Storm Water Drains, 
Storm Water Contract No. 13: 21,800 cu. 
yds. excavations for 138 x 99 in. drain, 
16,600 lin. ft. vitrified pipe circular 
drain 15-in. to 45-in. diameter, 6,090 lin. 
ft. inlet connections 12-in. to 18-in di- 
ameter, 450 cu. yds. brick masonry, 
3,544 cu. yds. concrete masonry, 289,820 
ibs. reinforcing steel, 5,500 lin. ft. un- 
der drains, 3,500 cu. yds. embankment, 
4,400 cu. yds. rock excavation, 808 lin. 
ft. manholes and drop wells, 196 inlets, 
250 lin. ft. granite curb, 350 lin. ft. re- 
setting curb, 50 sq. yds. repaving. 


+BRaltimore, Md.—The Board of 
Awards has awarded contract to B. F. 
SWEETEN & SON, 2303 Pennsylvania 
Ave., Baltimore, at $29,093, for install- 
ing valves and discharge piping in the 
sewerage pumping station; Calvin W. 
Hendrick, is Ch. Engr. Sewerage Comn., 
904 American Bldg. 


+Chapel Hill, N. C.—The contract has 
been awarded to STREETER & AN- 
DERSON, of Gaffney, S. C., by the city 
for the installation of a sewerage sys- 
tem. 


Fayette, Ala.—The City of Fayette, 
Ala., is planning for the construction 
of four or five miles of sewers. Esti- 
mated cost, $25,000. 


Clarksdale, Miss. — See 
Water Supply-Irrigation. 


+Nashville, Tenn.—Bids were receiv- 
ed on Aug. 10 by the city for about 
seven miles of sewers. We are offi- 
cially advised that the contract was 
awarded to the E. T. LEWIS CoO. of 
Nashville, at $279,633. 


*Louisville, Ky.—We are officially ad- 
vised that bids were received as fol- 
lows on Aug. 4, by the Sewerage Com- 
mission for constructing Section D, 
Middle Fork sewer, Contract 82, and the 
34th St. sewer, Contract No. 83: Con- 
tract 92: Henry Bickel Co., Louisville, 
$19,330; C. T. MeCracken & Co., Colum- 
bus, Ohio, $24,227. Contract 83: C. T. 
McCracken & Co., $7,480; Henry Bickel 
Co., Louisville, $8,078; B. C. Milner Sons 
Co., Louisville? $12,206. J. B. F. Breed 
is Ch. Engr. Comn. 


+#+Ada, Ohio.—The contract has been 
awarded to the VAN METER CON- 
STRUCTION CO. for the construction 
of the Ada sewer ditch No. 309. The 
County Commissioners announced that 
the award had been made to Houker 
& Williams of Springfield, whose bid, 
$26,532, at the time was believed to be 
the lowest. After a revision of the 
bids it was found that the Van Meter 
Co. “pe the lowest bidder. Noted on 
Aug. ‘ 


Bremen, Ohio.—Bids will be received 
by ¢€. E. Thompson, Village Clk., until 
noon, Aug. 18, for constructing lateral 
owes in Storm Water Sewer District 

o. 12. 


Bucyrus, Ohio.— Bids will be reccived 
by Adam Ulmer, Dir. Pub. Ser.. until 
noon, Aug. 23, for the construction of 





item under 


storm water sewers. F. L. Liedertvis 
is City Engr. 
Cincinnati, Ohio.—Bids wiil be re- 


ceived by the Directors of Publiv S»r- 
vice, Citv Hall, until noon, Aug. 22, for 
the construction of sewers in Sauer 
Ave., from Parker St., to a point 400 
ft. south. 


Canton, Ohfio.-—— Plans for the con- 
struction of a modern sewage disposal 
plant here will probably be prepared 
soon. Winthrov Pratt, Ch. Engr. 
State Board of Health, has recom- 
mended the improvement. ; 


St. Bernard, Ohio.—Bids will be re- 
ceived by George Schroeder, City Clk., 
until noon, Aug. 22, for the construc- 
tion of a storm water sewer from 
Church St. to present sewer at Bertus 
St. playgrounds, according to the plans 
and specifications on file in the office 
of Emil J. Heckle, City Engr., Gerke 
Bldg., Cincinnati, Ohio. 





Vol. 


Terre Haute, Ind.— 
has passed an’ ordin, 


action of the Board ULYINg the 
in ordering the const 1 or arnet 
worth of sewers ty sf $106,004 
of the general fund 1 for ‘ow 
mence Oct. 1. Bids K to com. 
until Sept. 1. Ther: © re : 


in all. 


Detroit, Mich.— Th, 
has confirmed the co; 
partment of Public \\ 
Comr., for the follow 
Carbon Ave. sewer, ¢ 
76 Campbell Ave., ‘41 
Ave sewer at $6,016 
Sewer to GEORGE | 
Ford Bidg., at $13,639. 
levard sewer, to J. } 
Graw Bldg., at $3.65 
Sewer, at $8,882; to J 
211 Hammond Bldg., 
Ave. public sewer, at 
6,443 lin. ft. 

Reed City, Mich. 
Aug. 8 voted to issu-~ 
for improvements to ; 
George C. Morgan, 1: 
Blvd., Chicago, l1l., is 

+Bloomington, 11). 
Local Improvements 
contract for the con 
Poplar St. sewer to 
VAN, of Bloomington 

Clinton, lowa.— Th. 


instructed R. C. Hart 
prepare plans and sg), 
constructing sewers 


Ward, known as Sew: 


Estimated cost, betw: 
$125,000. 
Reinbeck, Lowa. — \\ 


advised that plans ar: 
for a sewer system. (‘| 
of the Iowa Envgineeri; 
Iowa, is Engr. 


Mason City, lowa.—|: 





ceived by the City Co “ae a 
m., Aug. 21, for the « truction of 
3.455 lin. ft. of 8-in. pipe sewer. J. § 
McEwen, is City Clk oe 
*Wapello, lowa.— Bids 1 be receiy 
ed until 4 p. m. Aug. 31, by Jno 
Keck, City Reedr., for t sisi eat 
of a sewer in several st ts. 
+Ely, 


Minn.—The CC ( 
awarded the contract for ; 
tion of the proposed t: 
H. L. BARTLETT, of 
at $12,000. The contra 
construction of trunk sewers, 
Sanitary purposes and for storm 
sewer use, and a sedimentation tank t 
be connected with the sanitary sewer 
Montevideo, Minn.—!3iis will be ro. 
ceived until 8 p. m., Aug. 21, by ME 
Chamberlin, City Clk., for the construe. 
tion of about 3,200 ft. of vitrified pips 
sewer, with manholes and specials, - 
Manhattan, Kan.—The City Council has 
organized Sewer District No. 2. which 
includes the recent additic oO the 
town. The City Enginee: 
instructed to prepare esti: 
system and for extensions to 
mains to cover the territ 





one 








+Wichita, Kan. — Th: ntract has 
been awarded to W. W. COOK & SON, 
of Junction City, Kan., by the city, for 


the construction of 
Sewer No. 2, at $8,158. 
The City Commissioners have adopte 
ordinances for the construction of 
storm water sewer Sectior Se 
tion C of sanitary sewer No. 2/ 
A will be constructed in Mair 
Douglas St., to drain ch: 
of the city. Section C t 
portion of the city between Harry and 
Levy Sts., from the Arkansas River t 
sanitary sewer district No. 1 


Minot, N. Dak.—We are officially ai- 
vised that all bids received on July 


Sub-main C of 





business 
includes that 












for ee a sewage pum ng 
Station, have een rejected. L J 
Thompson is City Clk. Noted July % 

Thermopolis, Wyo.—T hic city has sold 





bonds for $20,000 for the cons 
of a system of sewers. J. B.C 
ton is City Engr. 

+Kansas City, Mo.—A contract has 
been awarded to MICHAEL WALSH for 





14,000 ft. of sewer in the territory be 
tween Oak St. and the Country Club 
and 50th and 54th Sts. 

*#Little Rock, Ark.—The contract bas 






been awarded to CHARLES TURKS 
for constructing a storm sewer, cur 
ing, etc., in West 24th St., and in Sei: 
ler Ave., from 24th to 25th Sts 

Dallas, Tex.—The Cit Commission 
has instructed the City Secretary 
advertise for bids for the construction 
of a storm sewer, through Winnetka 
Heights. The cost of the_ propose 
improvement will be about $12,000 

The Bonrd of City Trustees will re 
ceive bids until Aus r the com 
struction of pipe se requir ng 
the following material, t slazed 
vitrified pipe: 51,900 ft. of | 
517 ft. of 8-in. pipe, 7,084 ft. of 
pipe, 4,533 ft. of 12-in. pe, 55 lien 
wills. 168 manholes, 41 sh tanks 

Alamosa, Colo. — We «re official 
advised that the contract ‘or constr. 
ing 6,000 ft. of 10-in. and _18-in, LL 
sewer has been awarded | MARSHA \ 
BROS., Las Animas, Colo., at_$3,6! "alt 
= Sampson is City Engr. Noted JW 
0. 

is consider 


Nogales, Ariz.—The cit 
ing the installation of a 
Estimated cost, $60,000. 


wer system 


y has 

Shelton, Wash. — T° city 
awarded the contract | McKIM © 
NEVINS, of Puyallup, W sh. e 4 
construction. of a sewer s\stem at © 


laying com 
ssary, 45° 
nd 10 ins. i 


929. The work includes 
plete, with all labor ne 
ft. of vitrified pipe, 6, 8 
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Supplen t—August 17, I9I!. 
es manholes, 32 lamp holes, 
diametey "ks, intakes, tron pipe an 
two aoa acegepeenee, Bids were 
; : 1 ly 20. 

ane yash.—The Board of Public 
Seat’ “awarded to NELSON & 
Works ‘e contract for the con- 
cARLSO™ ‘sewers in Eleventh Ave. 
wr treets, at $8,350, and to 


and othe! 


aMHLSTR. & RODAL for sewers in 


nd other streets, at $21,- 





North 66% 
964. 

. ‘ ‘alls, Ore. A contract 
a vonstruction has been 
lo aed t H. SIMPSON, at $12,979. 
ee a Riv vr» Ore—Following are the 
Hood ~¢ for constructing sewers, 
bids rece’ ug. 5: (a) District 2; (b) 
OPO ct c) District 7; Jacobsen- 
visirie’,_rtland, Ore, (a) $1,641.00, 
Bade ge), (C) $2,158.50; Jeffrey & 
bufton, iand, Ore. (a) $1,894.90; 
Ba s16,8 (c) $2,334.20; Hugh Mec- . 
(b) Po d, Ore, (a) $2,186.30, (b) 
Lain, oy c) $2,427.60; K. D. Gould, 


$12,283, a) $2,034.38, (b) $11,445.75, 


2.38 The contract will pro- 
bably be rded to the Jacobson-Bade 
One wi of paving the streets, for 
hich bid ere opened some time ago, 
. i robably be postponed antil the 
wate, syst-m pipes are laid, whicn is 
we i , be this year. 
not like’) “sidewalks will be laid 
hroughout the paving district, which 
Sane boing graded, and also. along 
w eidenct reets in different parts of 
the city. (Grading of other streets is 
also being considered. H. B. Langilee 
ee aad The Board of 

; Maria, Cal.—The oar ° 
snmese hos commissioned Haviland & 
Tibbitts, Engrs., of San Francisco, to 


plans for the proposed sewer 
cost about $60,000, and be 
£300 ft. long besides the outfall sewer. 


yore, Cal—Bids will be received 
ae ot BE. T. A. Bartlett, City Clk., 
until 8 p. m. Sept. 11, for construc- 
tion of a Sewer system. Plans, speci- 
fications on file with said clerk. 


Bakersfield, Cal.—The city is consid- 
ering the installation of a sewer sys- 
tem. Estimated cost, $100,000. 


Oakland, Cal.—The City Council has 
adopted resolutions providing for the 
construction of sewers in the following 
streets: Kanning St. Mabel _ Ave., 
Franklin Ave., Manila Ave, near Broad- 
way, Hopkins St. and Rose Park. 

#San Bernardino, Cal.—The contract 
has been awarded, it is reported, to 
ERNEST FRENZELL, of Redlands, 
Cal, by the Atchison, Topeka & Santa 
Fe Ry. Co. for the construction of e 
sewer in this city, at $15,000. 


#San Mateo, Cal.—A contract for con- 
structing a septic tank and sewers has 
been awarded to J. A. WILSON, San 
Mateo, at $23,000, and for constructing 
1 pumping station, to the UNITED 
IRON WORKS, San Francisco. 

+#Winters, Cal.—A contract for con- 
structing a sewer system according to 
plans prepared by Haviland & Tibbits, 
san Francisco, has been awarded to 
the DOZIER CONSTRUCTION & EN- 
GINEERING CO., Sacramento, Cal, at 
$20,370. Noted July 27. 

+Toronto, Ont.—We are officially ad- 
vised that contracts have been awarded 
as follows: 280 lin. ft. 30-in c.-i. pipe, 
CANADA FOUNDRY CO., at $2,473; 
5,984 lin. ft. 42-in reinforced-concrete 
pipe, LOCK JOINT PIPE CoO., 165 
Broadway, New York, at $13.92 per 4-ft. 
length; 1,985 lin. ft. 30-in. concrete pipe, 
Jennings & Ross, Toronto, at $1.99 per 
ft.; 2,315 lin. ft. 36-in. reinforced-con- 
crete pipe, JENNINGS & ROSS, at $2.34 
per ft.; a low level interceptor, Don 
syphon, MILLER, CUMMING & ROB- 
ERTSON, at $14,800. Noted July 21. 


North Toronto, Ont.—Bids will be re- 
ceived by A. J. Brown, Mayor, until 6 
p m, Aug. 28, for the construction 
of screening chambers, sedimentation 
tanks, and filter beds, etc. Specifica- 
tions may be obtained at office of T. 
\ird Murray, Consult. Engr., 303 Lums- 


prepare 
system, 















den Bldg., Toronto. 
Saskatoon, Sask.—Bids will be re- 
ceived by the City Commissioners un- 


til noon Aug. 18, for the following work 
and materials: Contract No. 97, 1,080 
lin. ft. 15-in, vitrified tile pipe, 2,150 lin. 
ft. 12-in., 1,760 lin. ft. 10-in., 6,840 lin. 
t. 8-in., 2,865 lin. ft. 8-in; 2,205 lin. ft. 
42-in. reinforced concréte pipe. Con- 
tract ..o. 98, furnishing 2,205 lin. ft. 
reinforced concrete sewer pipe; and six 
reinforced concrete manholes, 42-in. in 


diameter Contract No. 99, furnishin 
40 manhole frames and covers, and 9 
catch basin gullies. Contract No. 100, 


laying approximately 21,600 #4. yards 
of pavement, and grading ncident 
thereto Plans, etc., may be seen at 
the offices of George T. Clark, City 
Engr., Saskatoon. 


STREETS AND ROADS. 


(*Denotes that this work is advertised in 
Engineering News.) 


potenton. Mass.—Bids will be received 
y the Department of Public Works 
until A 1s, 21, for wood block pavement 


ae ey St, between Guild Row and 


Ave., Roxbury. Louis K. 
Rourke s Comr. Pub. Wks. 
gids will be received by Department 
h ut Works until Aug. 23 for pav- 
ne Berkeley St. St. James Ave., Stan- 
—. ‘nd Tremont Sts. Louis K. 


s Comr. Pub. Wks. 

oe OTD ontract for surfacing 15,000 

ii,of state highway in Hadley has 

come awerded to F. J. MAGUE, New- 

Consre 238 Other bids were: Lane 
nstruction Corpn., $6,976; W, N. 





Flynt Granite Co.. Monson, $7,435. 
Harold Parker is Chn. State Highway 
Comn. 

Haverhill, Mass.—An appropriation 
for $30,000 for the construction of a 
macadam road on Main St., has been 
made, the State Highway Commission 
having agreed to extend this highway 
from North Andover to Ward Hill, thus 
furnishing a complete macadam high- 
way between Haverhill and Boston 
George E. Hutchins is City Engr. 

Hartford, Conn.—Bids for state road 
work were received at the office of the 
State Highway Commissioner, Capitol, 
Hartford, on Aug. 10, as follows: 

Town of Cornwall, 6,125 lin, ft. heavy 
grading on the Bunker Hill Road, 
travel-way 14 ft. (a) grading, (b) tel- 
ford, (c) rubble drain per lin. ft. (d) 
cobble gutters per sq. yd., (f) masonry 
walls per cu. yd. Goodman & Trum- 
pull, Litchfield, (a) $9,238, (b) 90 cts., 
(c) $1, (d) 60 ects. (f) $5; Stermberg & 
Cadwell, West Hartford, (a) $9,600, (b) 
75 cts., (c) $1.26, (ad) 75 cts. (e) $5.50; 
Joseph D’Aloia, Clinton, Conn., (a) 
$10,600, (b) 85 cts. (c) 75 cts., (d) 55 
cts. (e) $5; B. D. Pierce, Jr. Co., 
Bridgeport, (a) $9,000, (b) 80 cts., (c) 
$1, (d) 65 cts, (e) $8; A. D. Bridge's 
Sons, Inc., Hazardville, (a) $8,325, (b) 
60 cts., (c) $1, (ad) 60 cts., (e) $6; John 
DeMichiel & Bro., (a) $7,693, (b) 80 
ets. (c) $1, (d) 50 cts, (e) $5; BN. 
Beard Co., Shelton, Conn., (a) $7,200, 
(b) 75 ets., (c) $1, (d) 50 cts. (e) $5; 
Mascetti & Holley, Torrington, (a) $7,- 
800, (b) 60 cts, (c) 60 cts, (d) 75 
cts., (e) $3.75; Caesar Rossi, Torring- 
ton, (a) $10,375, (b) 78 cts., (ec) 75 cts., 
(e) $5.25: A. Brazos & Sons, Middle- 
town, Conn., (a) $13,400, (b) 40 cts., (c) 
80 cts., (d) 70 cts., (e) $6. ; 

Town of Beacon Falls, 1,100 lin. ft. 
graded telford road (medium heavy) on 
the River Road. (a) grading, (D) tel- 
ford (c) rubble drain. John J. David- 
son, Waklee Ave., Ansonia, (a) $1,695, 
(b) 85 cts.; Edward B. Riley, Beacon 
Falls, (a) $1,860, (b) $3.20, (c) 75 cts.; 
E. G. Pardee, Bethany, (a) $1,097; Ed- 
ward as were (¢) — 
(b) $1.95, (c) $1; L. F. Merritt, Stam- 
core Conn., (a) $2,150.50, (b) $2.75, (c) 
$1.50; John de Michiel & Bro., Torring- 
ton, (a) $1,050, (b) 60 cts., (c) $1; Da- 
vid Jenks, Wilton, (a) $2,000, (b) 75 
ets., (c) 75 cts.; B. N. Beard Co., Shel- 
ton, (a) $3,200, (b) 75 cts., (c) $1. 

Town of Granby, 7,606 lin. ft. maca- 
dam-telford road, medium grading in- 
cluding abutments for two bridges on 
the Simsbury Road 14-ft. travel-way. 
(a) macadam, (b) telford, (c) rubble 
drain, (d). concrete abutment, (e) ma- 
sonry abutment, (f) retaining walls. 
John De Michiel & Bro., Torrington, 
(a) $2.98, (b) $3.38, (c) $1, (a) $1,500, 
(e) $1,800, (f) $6; Persen Eng. & Cons. 
Co., Bristol, (a) $3.27, (b) $4.25, (c) 
$1, (d) $800, (e) $750, (f) $6; A. Vito, 
Thompson, (a) $1.58, (b) $2.75, (c) 
$1.25, (d) $14 per cu. yd. (e) $8 per 
cu. yd., (f) $7.75; F. Arrigoni & Bro., 


Middletown, (a) $2.19, (b) $2.69, (c) 
$1.25, (dad) $850, (e) $700, (f) $6; A. D. 
Bridge’s Sons, Inc., Hazardville, (a) 
$2.53, (b) $3.13, (c) $1, (d) $1,500, (f) 
$6.50; Mascetti & Holly, Torrington, 
(a) $2.05, (b) 2.75, (c) 75 cts., (d) 


$840, (e) $630, (f) $5; A. Brazos & Sons, 


Middletown, (a) $2.35, (b) $2.75, (c) 
80 cts., (d and e) $700, (f) $5. 
Town of Washington, 1,707 lin. ft. 


macadam-telford on the New Milford 
Road, heavy grading, 14-ft. travel way. 
John de Michiel & Bro., Torrington, 
$3.67 per lin. ft. for macadam, $4.13 for 
telford, $1 per lin, ft. for rubble drain; 
B. D. Pierce, Jr. Co., Bridgeport, $2.27, 
$3.07, $1; A. D. Bridge’s Sons, Inc., 
Hazardville, $3.93, $4.53, $1; Mascetti & 
Holly, Torrington, $3.60, $4.10, 75 cts.; 
Caesar Rossi, Torrington, $2.39, $2.22, 
85 cts. ‘ 

Town of Stamford, 1,840 lin. ft. maca- 
dam-telford on the Bedford Road, 16-ft. 
travel way, medium grading, L. F. Mer- 


ritt, Stamford, $3.84 per lin. ft. for 
macadam, $4.50 for telford, $1.25 for 
rubble drain. ; 
Town of Watertown, 1,900 lin. ft. 
macadam or gravel-telford on the 
Litchfield Road, heavy grading, 14-ft. 
travel way, (a) macadam, (b) telford, 
(c) gravel, (d) rubble drain, (e) cob- 


ble gutters, sq. yd. A. . Bridge’s 
Sons, Inc., Hazardville, (a) $4.97, (b) 
$4.57, (d) $—, (e) 60 cts.; David Jenks, 
Wilton, (a) $4.75, (b) $4.75, (c) $4.20, 
(d) 75 cts. (e) 60 cts.; Edward Mc- 
Manus, Waterbury, (a) $3.50, (b) $4.50, 
(c) $3.35, (d) $1, (e) 75 cts.; Mascetti 
& Holley, Torrington, (a) $3.75, (b) 
$4.25, (c) $3.30, (d) 75 cts., (e) 75 cts. 
Town of Windham, 3,449 lin. ft. mac- 
adam-telford on Columbia Ave., light 
grading, 14-ft. travel way. Pierson 
Eng. & Cons. Co., Bristol, $2.65 for 
macadam, $3.15 for telford, $1.25 for 
rubble drain; A. Vito Co., Thompson, 
$1.55, $2.45, $1; F. Arrigoni & Bro., 
Durham, $2.63, $3.10, $1.25; B. D. Pierce, 
Jr. Co., Bridgeport, $2.17, $3.07, $1; 
Jenks & Porcaro, Willimantic, $2.95, 
3.45, 70 cts.; Ahern Bros., Willimantic, 
2.12, $2.67, 90 cts.; A. Brazos & Sons, 
Middletown, $2.20, $2.55, 80 cts. 

Town of Windham, 8,515 lin. ft. 
ravel-telford on the Norwich Tpk., 
4-ft. travel way, medium grading, in- 
eluding a concrete arch culvert, 8-ft. 
span: A. Vito Co., Thompson, $1.17 
for gravel, $2.17 for telford, $1 for rub- 
ble drain; Sroraors & Cadwell, West 
Hartford, $2.11, $2.86, $1; F. Arrigoni & 
Bro., Durham, $1.68, $2.23, $1.25; B. D. 
Pierce, Jr. Co., Bridgeport, $1.60, $2.30, 
1; Pierson a. & Cons. Co., Bristol, 
1.44, $1.90, $1.10; William Wilcox, Nor- 
wich, $1.63, $2.23, $1.25; Jones & Por- 
caro, Willimantic, $1.45, $2.42, 70 cts.; 
Ahern Bros., Willimantic, rat $1.81, 
90 cts.; B. N. Beard Co., Shelton, 98 
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cts., 80 cts., $1; A. Brazos & Sons, Mid- 
dletown, $1.49, $1.86, 80 cts. 
Town of Lebanon, 425 lin. ft. gravel- 


telford on the Norwich Tpk., 14-ft. 
travel way, medium grading: Pierson 
Eng. & Cons. Co., Bristol, $1.34 for 


gravel, $1.84 for telford, $1.10 for rub- 
ble drain; A. Vito Co., Thompson, $1.17, 
$2.17, $1; Sternberg & Cadwell, West 
Hartford, $1, $1.75, $1; F. Arrigoni & 
Bro., Durham, $1.68, $2.23, $1.25; B. D 
Pierce, Jr. Co., Bridgeport, $1.45, $2.25, 
$1; William Wilcox, Norwich, $1.63, 
$2.23, $1.25; Jones & Porcaro, Williman- 
tic, $1.45, $2.42, 70 cts.; Ahern Bros., 
75 cts., $1.35, 95 cts.; B. N. Beard Co., 
Shelton, 98 cts., 80 cts., $1; A. Brazos & 
Sons, Middletown, $1.55, $1.86, 80 cts. 

Town of Windsor, 6,007 lin. ft. maca- 
dam-telford, on the Springfield Tpk., 
medium grading, 16-18-ft. travel way: 
Pierson Eng. & Cons. Co., Bristol, $2.17 
for macadam, 80 cts. for rubble drain; 
Thomas Kearney, Meriden, $2.32, 90 
cts.; A. D. Bridge's Sons, Inc., Hazard- 
ville, Conn., $2.69, 80 cts.; A. Brazos & 
Sons, Middletown, $2.45, $1. 

Town of East Haddam, 5,624 lin. ft. 
macadam-telford road, on the Colches- 
ter Tpk., medium grading, 14-ft. travel 
way: (a) all trap, (b) telford, (c) na- 
tive stone, (d) telford, (e) rubble drain, 
(e) cobble gutters, (f) masonry wall- 
ing, cu. yd. Donahue Bros., Middle- 
town, (a) $2.34, (b) $2.99, (c) $1.96, (d) 
$2.61, (e) $1, (f) 65 cts. (g) $5; Roger 
Kennedy, Middletown, (a) $2.86, (b) 
$3.51, (c) $2.45, (d) $3.10, (e) $1.25, (f) 
60 cts., (g) $5.50; F. Arrigoni & Bro., 
Durham, (a) $2.70, (b) $3, (c) $1.99, 
(d) $2.30, (e) $1.25, (2) $5.50; Pierson 
Eng & Cons Co., Bristol, (a) $3.25, (b) 
$3.75, (e) 80 ects, (f) 90 cts., (2) $6; 
Tony Leo, Thompson, (a) $2., (b) $2.40, 
(c) $1.90, (d) $2.32, (e) 99 ects., (f) 45 
cts., (g) $5.50; Suzio & Toner, Meriden, 
(a) $2.65, (b) $3.65, (c) $2.18, (da) $3.18, 
(e) $1, (f) 65 cts. (gf) $6; A. Brazos & 
Sons, Middletown, (c) $2.45, (d) $2.85, 
(e) 80 ects., (f) 70 cts., (2) $5.50. 

Town of Saybrook (Deep River post- 
office), 5,800 lin. ft. macadam or gravel 
road on the Killingworth Tpk., 14-ft. 
travel way, heavy grading. (a) maca- 
dam, (b) telford, (c) gravel, (d) tel- 
ford, (e) rubble drain, (f) cobble gut- 
ters, (g) masonry walling: Roger 
Kennedy, Middletown, (a) $3.49, (b) 
$4.14, (e) $1.25, (f) 60 cts. (ge) $5.50; 
F. Arrigoni & Bro., Durham, (a) $3.42, 
(b) $3.60, (c) $3.36, (d) $3.56, (e) $1, 
(f) 65 cts., (2) $5; Tony Leo, Thomp- 
son, (a) $2.05, (b) $2.40, (c) $1.73, (d) 
$2.28, (e) 99 cts. (f) 45 cts., (&) $5.50; 
Pierson Eng. & Cons. Co., Bristol, (a) 
$3.72, (b) $4.10, (ce) $3.50, (d) $3.80, (e) 
$1, (f) 75 cts.. (2) $6; Suzio & Toner, 
Meriden, (a) $2.73, (b) $3.73, (c) $2.18, 
(d) $3.18, (e) $1, (f) 65 cts, (2) $6: 
A. Brazos & Sons, Middletown, (a) 
$2.98, (b) $3.28, (c) $2.44, (d) $2.84, (e) 


80 cts. (f) 65 cts. (g) $5.50. Noted 
Aug. 10 


+ Willimantic, Conn.—The contract 
for constructing about 1,850 sq. yds. of 
block paving on Main St., from Bank 
to High Sts. was awarded on Aug. 7 to 
A. J. LANGEFELD, of Hartford, Conn., 
at $2.67 per sq. yd. 


New York, N. Y.—Bids will be re- 
ceived by Alfred E. Steers, Pres. of the 
Boro. of Brooklyn, until 11 a. m., Aug. 
23, for regulating and repaving with 
granite pavement, grade 1, on a con- 
crete foundation, the roadway of Man- 
hattan Ave., from Newtown Creek 
Bridge to Driggs Ave., together with 
all work incidental thereto. 

Bids will be received by Alfred E. 


Steers, Pres. of the Boro. of Brooklyn, 
until 10.30 a. m., Aug. 25, for improv- 


ing various streets and avenues in the 
Borough of Brooklyn. 

_ Bids will be received by Alfred E 
Steers, Pres. of the Boro. of Brooklyn, 
until 10.30 a. m., Aug. 26, for improv- 


ing various streets and avenues in the 


3orough of Brooklyn. 

Bids will be received by Thomas W. 
Whittle, Comr. Pub. Wks. and Act. 
Pres., Boro. The Bronx, until 10.30 a. m., 
Aug. 22, for paving, grading, and other- 
wise improving various streets. 

Bids will be received by Lawrence 
Gresser, Pres. Boro. Queens, until 11 a. 
m., Aug. 22, for regulating, grading, 
paving and otherwise improving va- 
rious streets. 


New York, N. Y.—See item under 
Miscellaneous Contracts—Tunnel Street 
New York, N Y. 


New York, N. ¥.—The following were 
the lowest bidders on July 31: For as- 
phalt block avement in Manhattan 
Borough, Harlem Construction Co., at 
$42,008; for widening roadway and re- 
paving with sheet asphalt with close 
binder on a concrete foundation 43d St 
from Lexington Ave. to Eighth Ave 
(except between Broadway and Sev- 
enth Ave. and south side from Fifth to 
Sixth Aves.), Sicilian Asphalt Co., at 
$54,501; for widening roadway and re- 
paving with sheet asphalt with close 
binder on a concrete foundation 34th 
St. from the west side of Madison Ave. 
to the east side of Eighth Ave., Man- 
hattan Borough, Barber Asphalt Co., at 
$47,980; for widening and repaving 
with wood block on concrete founda- 
tion 34th St. from Madison Ave. to 
Eighth Ave., U. S. Wood Preserving Co., 
at $54,881; for widening roadway and 
repaving with wood block on a con- 
erete foundation 42d St. from Lexing- 
ton Ave. to Eighth Ave. (except be- 
tween Broadway and Seventh Ave. and 
south side from Fifth to Sixth Aves), 
Republic Construction Co., at $65,798. 


+#Rochester, N. Y.—A contract for 
periee Richard St. with macadam has 
een awarded to the ROCHESTER 
VULCANITE PAVING CO. at $28,037. 
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#Utica, N. ¥.—The contract for pav- 
ing a portion of Neilson St. a distance 
of 2,185 ft. with bitulithic and artificial 
stone curb, has been awarded to WAR- 


REN BROS. CO., Boston, Mass. at 
$9,776. Noted on July 27 
*#Bridgeton, N. J.— We are officially 
advised that the contract for improv- 
ing 7.694 miles of gravel road, was 
awarded on Aug. 9 to RICHMAN & 
CIAG, Cedarville, N. J., at $16,986 B 
Erickson is Chn. Road Comn Noted 


on July 13 
+Englewood, N. J. 


The contract for 


paving Dean St. with asphalt block, has 
been awarded to the HASTINGS PAV- 
ING CO., 5 Broad St New York 
$9,574. 

+Hackensack, N. J.—The contract for 
paving between the tracks on the Pat- 
erson Plankroad has been awarded to 
J. F. SHANLEY, at $2.15 per sq. yd 


The total cost is $13,425 


Irvington, N. J.—Bids will be r« 
ceived by M. Stockman, Town Clk., un- 
til 8 p. m. Aug. 21, for constructing tel- 


ford pavement on 40th St 
fleld to Halstead Aves., 
and flagging 20th St 
to Cottage St. Plans are on file at the 
office of I. J. Casey, Jr. & Co., Glorieux 
Bldg., Irvington. 

New Brunswick, N. J.—-Bids will b« 
received by the Board of Chosen Free- 
holders of the County,of Middlesex, un 
til 2 p. m., Aug. 21, for grading and 
macadamizing Main St., New Bound 
Brook, according to plans and specifica- 
tions on file at the office of Thomas H 
Hagerty, New Brunswick, and at the 
office of F. F. Simons, Roosevelt, N. J. 

*Westtield, N. J. 


from Spring 
and for curbing 
from Clinton Ave 


Bids will be re 


ceived by the Town Council until & p 
m., Sept. 5, for improving various 
streets. The approximate quantities 


are as follows: 600 cu 
tion, 5,500 sq. yds. of 6-in. macadam, 
3,100 sq. yds. of 4-in. macadam, 1,080 
sq. yds. of old macadam resurfaced, 
2,316 lin. ft. of concrete curb and gut- 
ter, 40 lin. ft. of culvert. Charles Clark 
is Town Clk. 


yds. of excava- 


+* Woodstown, N. J.—We are official 
ly advised that the contract for im- 
proving East and West Aves. has been 


awarded to W. S 
at $14,198. List of 
10. 


+Coraopolis, Pa.—The 
11,997 sq. yds. of paving and 7,333 lin 
ft. of curbing, was awarded on Aug. 7 
to R. V. BALDWIN. E. C. Harper is 
Boro. Secy. 

+Philadeiphia, Pa. 
improving the 
from Second to 
awarded to the 
CONSTRUCTION 
$100,000. 

*#Sayre, Pa.—We are officially ad 
vised that the contract for constructing 
8,000 sq. yds. of vitrified 


KONOVER, Trenton, 
bids noted on Aug 


contract for 


The 
Northeast 
Rhawn »sts., 
McNICHOL 

Cco., 


contract for 
Boulevard, 

has been 
PAVING & 
Philadelphia, at 


brick pave- 
ment, 1,800 cu. yds. of excavation, and 
4,000 lin. ft. of concrete curb and gut- 
ter, was awarded on Aug. 7, to MUR- 


RAY & FORD, Elmira, N. Y., at $21,102. 
The other bidders were: J. J. Higgins, 
Waverly, N. Y., 


$22,583; Newman Con- 
struction Co., Athens, Pa., $22,570: Me 
Greevy & Co., Elmira, N. Y., $22,035; 


E. Whalen, Towanda, Pa., $21,668 H 


21,¢ 
H. Mercereau is Boro. Clk Noted on 
Aug. 3. 
+#Scranton, Pa.—The contract for 
constructing a road from Jessup to 


Moosic Lake, has been awarded to M. A. 


DONAHUE, at $6,544 The other bid- 
ders were: F. P. Melkes, $11,169; Mart 
Menrolo, $9,499; O. F. McGowan & Sons, 
$8,315; C. R. Kinsley, $6,563; John Man- 


ley, $7,344; Antonio Freda & Frank San- 


tacero, $7,780. 

Erle, Pa.—PBids will be received by 
the toad Supervisers of Millcreek 
Township until 2 p. m., Aug. 21, for im 
proving West Twelfth St. from Cran 
berry St. to Weschler Ave Plans are 
on file at the office of J. E. Reed, Erie 


W. G. Evans is City Clk 

+#South Fork, Pa.—The contract for 
grading and paving five streets was 
awarded to W. T. BURKETT, South 
Fork, at 72 cts. per sq. yd. Other bids 


$1.60; J. F. Dietz, Johnstown, $1.22; € 
H. Suppes, Jr., Johnstown, 93 cts 


+Zelienople, Pa.—A contract for 6,000 
sq. yds. of paving has been awarded to 


NORMAN J. BOYER, Butler, Pa., at 
$12,000. 
Tazewell, Va.—The Supervisors of 


Tazewell County will construct 35 
miles of macadam road in Clear Fork, 
Jeffersonville and Mainden Spring dis- 
tricts. F. Thompson is Chn. 


+Clarksburg, W. Va.—A contract for 
7,000 sq. yds. of paving has been 
awarded to JOHN R. KENNEDY, Par- 
kersburg, W. Va. 

Atlanta, Ga.—Bids will be received by 
the Chairman of Street Committee until 
3 p. m., Aug.18, for paving Walton St 


from Peachtree St. to Spring St. with 
creosoted wood blocks, approximately 
5,000 sq. yds. Specifications will be 
furnished upon application to R. M 
Clayton, City Engr. 

+Mansfield, La.—The contract for 
constructin 82,840 sq. ft. of cement 


concrete sidewalk and 5,000 cu. vds. of 
grading has been awarded to ELMORE 
L. ANDREWS, at $12,625. W. &. Sin- 
gleton is City Clk. 


*Johnson City, Tenn.—-Bids will be 
received by P. F. McDonald, City Comr., 
until 7 p. m., Sept. 7, for constructing 
bridges, sewers, storm water basins, 
concrete curb and gutter and street 
paving with brick, asphalt, bitulithic, 
wood block, granitoid or concrete for 
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Improvement Districts Nos. 7 and 8. 
Plans are on file at the office of the 
City Engineer. The approximate quan- 
tities are: 5,000 cu. yds. excavation, 
23,000 sq. yds. street paving, 12,000 lin. 
ft. curb and gutter, 1,600 lin. ft. 6-in. 
sewer connections, 600 lin. ft. 15-in. T. 
Cc. drains, eleven catch basins, 16 cu. 
yds. reinforced concrete to cover drain 
8 ft. wide. 

Castalia, Ohio.—-Bids will be received 
by E. Rogers, Clk of Margaretta Town- 
= until noon, Aug. 26, for improving 
Tiffin and Prairie Roads. Plans are on 
fille at the office of A. C. Shultz, County 
Surv., Sandusky. 

Cleveland Heights, Ohio.—Bids_ will 
be received by the Village Clerk of 
Cleveland Heights at his office, Town 
Hall, or 308 Beckman Bldg., Cleveland, 
until noon, Aug. 22, for improving 
Edgehill Road from Overlook to Coven- 
try Road. Plans are on file at the 
office of the F. A. Pease Engineering 
Co., Williamson Bldg., Cleveland. H. 
H. Canfield is Village Clk. 


New Philadelphia, Ohio.— Bids will be 
received by the Commissioners of Tus- 
carawas County, until 1 p. m., Sept. 11, 
for grading Oliver Hill, Union own- 
ship. W. C. Shott is County Audr. 


+Columbus, Ohie.—The contracts for 
improvement of the following streets 
have been awarded as follows: Cable 
Ave., from Rodgers to Glenwood Ave., 
to J. C. BEASLEY, Nelsonville block, 
cement filler, at $5,405. Chittenden 
Ave., from Summit St. to Big Four R. R. 
track, GEORGE W. PATTERSON & 
SON, Nelsonville block, cement filler, 
$10,270. Cleveland Ave., from Reynolds 
to Fifth Ave., WILLIAM M. GRAHAM, 
Trimble block, tar filler, $14,414. Col- 
lins Ave., from Henry St. to Michigan 
Ave., J. C. BEASLEY, Nelsonville block, 
cement filler, $9,379. Elliott Alley, 
from 2lst St. to Wilson Ave. 8S. T. 
KNIGHT, Portsmouth block, cement 
filler, $5,651. Johnson St., from Clif- 
ton Ave. to Atcheson St., WM. M. GRA- 
HAM, Trimble block, cement filler, 
$15,107. Michigan Ave., from Goodale 
St. to Second Ave., J. C. BEASLEY, Nel- 
sonville block, cement filler, $21,396. 
Oakland Ave., from Indianola Ave. to 
Fourth 8t., 8S. T. KNIGHT, Portsmouth 
block, cement filler, $8,270. Pennsyl- 
vania Ave., from Poplar to Buttles 
Ave., J. C. BEASLEY, Nelsonville block, 
cement filler, $6,809. Rich St. from 
Hawkes to Glenwood Ave., GEIGLELE, 
GARNES & CoO., Nelsonville block, ce- 
ment filler, $8,702. Rich St., from San- 
dusky St. to Hawkes Ave., J. C. BEAS- 
LEY, Trimble block, cement filler, $13,- 
775. Spruce St., from Dennison. to 
Pennsylvania Ave., M. J. BURNS, Pee- 
bles block, cement filler, $9,680. Thur- 
man Ave., from High St. to Parsons 
Ave., the ANDREWS ASPHALT PAV- 
ING CO., Trinidad asphalt with Harris 
block, cement filler gutters, $23,864. 
Twenty-second St. from Shelby to Ful- 
ton Sts., H. E. BARTHMAN, Novelty 
block, cement filler, $6,714. Twenty- 
second St., from Columbus St. to Rein- 
hard Ave., N. E. BARTHMAN, Novelty 
block, cement filler, $9,347; Wilson 
Ave., from Livingston Ave. to Schiller 
St, the ANDREWS ASPHALT PAV- 
ING CO., Trinidad asphalt with Harris 
brick gutters, cement filler, $16,039. 

The contract for the construction of 
sidewalks on $31 different streets has 
been, awarded to the STANDARD 
PAVING CO., at 30 cts, for grading and 
$1.13 for laying sidewalks. 


Columbus, Ohio.—Bids will be re- 
ceived by H. S. Holton, Dir. of Pub. Ser. 
until Aug. 22 for improving Elm St. 
from Third to Fifth St.; Hickory St., 
from Front to Water St.; Naghten St., 
from Front to West St.; and Naghten 
St., from Cleveland to Washington Ave. 


+East Liverpool, Ohio.—The contract 
for grading a portion of Carpenter's 
Run Road, has been awarded to JOHN 
McLAUGHLIN & SONS, East Liverpool, 
at $6,793. Other bids were, Hinton & 
Cunningham, East Liverpool, $8,733; 
Morris & Wright, Lisbon, $7,569. 


Coshocton, Ohio.—Bids will be re- 
ceived by the Commissioners of the 
Special Road District composed of the 
Townships of Tuscarawas, Franklin, 
Jackson and Keene in Coshocton 
Ceunty, at the office of the County 
Auditor at Coshocton, until 11 a. m., 
Aug. 22, for the improvement of ex- 
tensions of Highway No. 1 in Franklin 
Township, about 4,700 ft. F. E. Mow- 
rey is County Audr. 


MeConnelisville, Ohio.—We are offi- 
cially advised that no bids were re- 
ceived on Aug. 9, for grading and 
macadamizing two miles of road, esti- 
mated at $16,568. The date has been 
extended until Aug. 23. J. E. Patter- 
son is Audr. Morgan County. 


+New Philadelphia, Ohio.—-We are 
officially advised that the contract for 
grading and paving with brick 2.01 
miles of road in Dover Township, Tus- 
carawas County, has been awarded to 
SPRINGER AND ROGERS, New Phila- 
delphia, at $29,660. W. C. Schott is 
County Audr. Noted on Aug. 3. 


St. Clairsville, Ohio.—The contract 
for grading and macadamizing of road 
in Goshen and Union Townships, Bel- 
mont County and for grading road in 
Marion Township, has been awarded 
to GREGG & PLETCHER. 3. E. 
Shepherd is County Audr. Noted on 
Aug. 3 


Youngstown, Ohio.—Bids will be re- 
ceived by the Director of Public Ser- 
vice, until noon, Aug. 18, for paving 
Hayes Ave., from Woodland Ave. to 
Fairmont. W. H. McMillin is Clk. 








INDIANA ROAD IMPROVEMENTS. 


Bids will be received as follows for 
highway improvements in Indiana: 
Aug. 31, 

Winchester, by the Commissioners of 
Randolph County, until 10 a. m., for 
Gravel roads in White River, Monroe, 
Vayne, Green and Franklin townships. 
Henry F. Wood is Audr. 

Sept. 2. 

Evausville, by the Commissioners of 
Vanderburg county, until 10 a. m., for 
a macadam road. Charles P. Beard is 
Audr. 

Greencastle, by the Commissioners of 
Putnam county until 11 a. m., for 18,247 
lin. ft. of macadam road in Clinton 
township. D. V. Moffett is Audr. 

Sept. 4. 

Huntington, by the Commissioners of 
Huntington county, until 10 a. m., for a 
highway in Dallas township. John W. 
Weaver is Audr. 

Decatur, by the Commissioners of 
Adams county, until 10 a. m., for a mac- 
adam road in Monroe township. H. 8S. 
Michans is Audr. 

Rushville, by the Commissioners of 
Rush county until 2 p. m., for macadam 
roads on Posey, Rushville, Noble and 
Jackson townships. Jesse M. Stone is 
Audr. 

Sept. 5. 

Vincennes, by the Commissioners of 
Knox county, until 2 p. m., for gravel 
roads as follows: Winderman Road in 
Johnson township, 5,380 ft.; Shulze 
Road in Buseron township, 1,457 ft.; 
Vicke Road in Johnson township, 1,490 
ft.; Wright Road in Vigo township, 
7,962 ft.; Wolfe Road in Buseron town- 
ship, 4,471 ft.; Riddle Road in Vin- 
cennes township, 6,640 ft. John T. 
Seott is Audr. 

Logansport, by the Commissioners of 
Cass county, until 10 a. m., for two 
macadam roads in Harrison township. 

E. Wallace is Audr. 

Crawfordsville, by the Commissioners 
of Montgomery county until 10 a. m., 
for a gravel road in Coal Creek town- 
ship. B. B. Engle is Audr. 

Bloomfield, by the Commissioners of 
Green county, until 2 p. m., for mac- 
adam roads in Richland and Jackson 
township. C. H. Jennings is Audr. 

Sep? 6. 

Monticello, by the Commissioner of 
White county, until noon, for a _ stone 
and gravel road in Cass township, a 
stone road in Big Creek township and 
a gravel road in West Point and Prairie 
townships. A. G. Fisher is Audr. 

Sept. 7. 

Vabash, by the Commissioners of 
Wabash county, until 10 a. m., for a 
highway in Chester township 

Wabash, by the Commissioners of 
Wabash and Kosciusko townships, until 
10 a, m., for a gravel road on the county 
line. J. P. Noftzger is Audr. 

Sept. 15. 

Greenfield, by the Commissioners of 
Hancock and Knox counties, for a 
gravel road on the line between the 
two counties, 26,400 ft. long. Charles 
H. Troy is Audr. 

CONTRACTS AWARDED. 


Columbus.—Two gravel roads to JO- 
SEPH MEREDITH. 

Huntington.—The Detamore Road and 
the Searls Road to MACKEY, DRUCK- 
MILLER & CO., at $4,894 and $4,591. 
respectively; the J. B. Williams Road to 
KEEFER & BAILEY at $8,593. 

Decatur.—A gravel road to MERRY- 
MAN & FRIGATE. 

Brazil—The Sunnifield Road to ED- 
GAR J. SCHAWECKER, at $4,834; the 
Central Ave. Road to HAWKINS BROS., 
at $5,138. 

Clinton.—A gravel road to GEORGE 
R. CHAPMAN, Clinton, at $7,440. 

Washington.— A gravel road_ to 
EATHAN ALLEN, Washington, at 

5,190. 
. Salem.—A gravel road to CHRISTIAN 
& ENGLER, Salem, at $17,095. 

Martinsville.—The Walker Road, to J. 
«. GREEN, Martinsville, at $8,519. 

Danville.— Four gravel roads_ to 
GEORGE T. MILLER, Lebanon, at $24,- 
994. 

+#Decatur, Ind.—The Commissioners 
of Allen and Adams Counties awarded 
a contract to CHRIS. MUSSER for the 
construction of the Wells or county 
line gravel road at $8,100. 


+#Detroit, Mich.—The Common Coun- 
cil on Aug. 8 approved the following 
contracts for paving, entered into by 
the Department of Public Works, J. 
J. Haarer, Comr. Hibbard Ave., from 
Agnes to Kercheval, 26 ft. wide with 
cedar block, to T. E. CURRIE, 20 Mc- 
Graw Bidg., at $7,262. Hooker Ave., 
from Linwood to Grand River, 26 ft. 
wide, with cedar blocks, to JULIUS 
PORATH, 34 McGraw Bldg., $11,066. 
Lockwood Ave., from Rollin to Michi- 
gan, 26 ft. wide, with cedar blocks, 
F. PORATH & SON, 301 Penobscot 
Bldg., $8,088. Lillibridge Ave. from 
Jefferson to Kercheval Ave., 24 ft. 
wide, with cedar blocks, T. E. CURRIE, 
20 McGraw Bldg., $5,714. Repaving 
Abbot tS., from Trumbull to Twelfth 
St., 28 ft. wide, JULIUS PORATH, 34 
McGraw Bldg., $8,477. All on concrete 
foundation with Medina, Berea or other 
approved curbing. 


+Monroe, Mich.—The city has award- 
ed a contract for 13,614 sq. yds. of 5-in. 
concrete pavement and 9,349 lin. ft. 
concrete curbing on Washington and 
North Macomb Sts., to WILLIAM M. 
HURD, Monroe, at $19,484. J. W. White 
is City Engr. 


+St. John’s, Mich.—A contract for 
aving Railroad, Spring and Higham 
Rts, has been awarded to JAMES A. 
McKAY, at $1.98 pt sq. yd. for brick 
oe The total cost is about $18,- 



















































ENGINEERING NEWS. 
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Carmi, Iil.—Bids will be received by 
F. W. Stinnett, Town Clk., until 2 
p. m., Aug. 19, for constructing a grav- 
el road, 7,400 ft. in length. 


Charleston, I11l.—We are officially ad- 
vised that the time for receiving bids 
for the construction of the first two 
sections of bituminous macadam road 
in Seven Hickory Township, Coles 
County, has been extended to Aug. 30. 
_ were to have been opened on Aug. 


Hawthorne, Ill.—F. B. Chase of the 
Western Electric Co., Hawthorne, will 
prepare specifications on about 5,000 
yds. of pore at Hawthorne. The pav- 
ing will be either brick, concrete or 
ereosoted block. 


+#Racine, Wis.—The contract for 
paving North Erie St. with asphalt has 
been awarded to WHITE CONSTRUC- 
TION CO., 918 Railway Exchange Bldg., 
Milwaukee, at $34,766. 


+#Sheboygan, Wis.—The contract for 
brick pavement on North 12th St. and 
Superior Ave. has been awarded to 
FRANK RADLOFF, Plymouth, at $1.83 
for brick paving, 62 cts. for stone curb- 
ing and 10 cts. tor resetting curb. Other 
bids were, John Braun, Sheboygan, 
$1.92, 56 cts. and 15 cts.; Schuette 
Cement Construction Co., Manitowoc, 
Wis., $1.91, 60 cts. and 15 cts.; Pestein 
& Nauman, Sheboygan, $1.89, 48 cts. 
and 20 cts. 

_#Mason City, Iowa.—We are offi- 
cially advised that a contract has been 
awarded to GEORGE GABLER, at the 
following bids: 14,574 sq. yds. of ce- 
ment pavement, $1.35 per sq. yd.; 7,800 
lin. ft. cement curbing, 38 cts. per lin. 
ft. J. H. McEwen is City Clk. Noted 
on Aug. 3. 


+Leavenworth, Kan.—The contract 
for repaving Shawnee St. has been 
awarded to the J. RAMSEY CO., To- 
peka, Kan., at $1.24 per sq. yd. for 
2%-in. mineral rubber asphalt pave- 
ment. Total bid, $23,850. 


‘Ottawa, Kan.—We are officially ad- 
vised that thecontract tor paving Wii- 
low and Ash Sts. has been awarded to 
RANSOM & COOK, at $13,000. G E. 
ee is City Clk. Noted on July 

+Minot, N. Dak.—We are officially 
advised that a contract for grading 
has been awarded to BENJAMIN Mc- 
DONNELL, at $19,902. L. J. Thomp- 
son is City Audr. 


_ *Joplin, Mo.—A contract for repav- 
ing Mein St. trom Third to Tenth 
St., with 3%-in. creosoted wood block, 
has been awarded to BURKE BROs., 
St. Louis, Mo., at $1.96 per sq. yd. J. 
8. Hodgdon, City Engr., estimated the 
improvement at $36,313, figuring on the 
unit price of $2.31 per sq. yd. 

+Altus, Okla.—The contract for 
about 20 blocks of bitulithic paving in 
Altus has been awarded to P. 8. KAUL, 
Kansas City, Mo., at $162,354. 

Albuquerque, N. Mex.—Bids will be 
received by John B. McMabus, City 
Clk., until Aug. 21, for paving and gut- 
tering about 25,000 sq. yds. 

Lewiston, Idaho.—Bids will be re- 
ceived by the City Council until Sept. 
6, for approximately 19,000 sq. yds. 
ot hard sufface pavement. C. F. Le- 
land is City Clk, 

Spokane, Wash.—Bids will be re- 
ceived by the Spokane County Commis- 
sioners until Aug. 29, for constructing 
a macadam road on Sunset Boulevard, 
a distance of about ten miles. CG. L. 
Graves is County Engr. 


Bellingham, Wash.—Bids will be re- 
ceived by the Supervisors of Acme 
Township, Whatcom County, until 2 p. 
m., Aug. 19, tor grubbing, grading and 
graveling Road No. 479. Plans are on 
file at the office of the County Engi- 
neer. N. P. Nelson is Clk. 


: Hood River, Ore.—See item under 
Sewers. ri 


+Longbeach, Cal.—The Los Angeles 
Dock and Terminal Co. has awarded a 
contract to McCOMB BROS., Los An- 
geles, at $25,000, for constructing 130,- 
v00 sq. ft. of cement sidewalk and 
26,000 lin. ft. of curb on the inner har- 
bor tract. 


+Los Angeles, Cal.—The contract for 
improving three sections of the Covina- 
Lordsburg Road, has been awarded to 
Cc. H, and P. A. HOWARD, Los Angeles, 
at $52,616. 

*#The contract for grading and con- 
structing cement work in tract No. 921, 
on line of P. E. Railway, in the town 
of Watts, has been awarded to E. V. 
PARKER and E. A. AND M. W. Mc- 
COMBS, South Broadway, at 17 cts. 
per lin, ft. for curbing and 6% cts. per 
sq. ft. for sidewalks. 

*#The Board of Public Works has 
awarded a contract for improving Ver- 
mont Ave., between Santa Barbara Ave. 
and 58th Et., to the BARBER ASPHALT 
PAVING CO., Central ne Co., Los 
Angeles, at $56,364. The item bids 
were as follows: 16 8-10 cts. per sq. 
ft. for asphalt paving; $1.25 per lin. ft. 
for stel-faced cement curb; 30 cts. per 
lin. ft. for cement curb; 256-10 cts. 
per sq. ft. for vitrified block gutters; 
$1,218 for culverts. 


Oakland, Cal.—Bids will be received 
by the Board of Supervisors of Ala- 
meda County until 10 a. m., Aug. 10, 
for macadamizing a portion of Castro 
Valley Road. John P. Cook is Clk. 


Santa Barbara, Cal.—The contract 
for improving East Pedragosa St. has 
pee awarded to THEO F. WHITE, at 


,000. 

Los Angeles, Cal.—The Board of Pub- 
lic Works have received the following 
bids for street work: For improving 
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Hoover St. between 28 

Sts., sib blocks: Henjax ‘onan net 
17 cts. per sq. ft. for as naw. 

(b) 28 cts. per lin. ft. fo, ne 
(c) 27 cts. per sq. ft. for , y pure 
gutter; Fairchild, Gilmoy. * lox 
(a) 16.7 ets., (b) 30 cts ‘ae 
Barber Asphalt Paving’ ts 
cts., (b) 30 cts., (c) 27 cts a 
ing 21st St. between | Prov. 
Concord Sts. a. dista; n a 
blocks: Withers & Gri: ‘te. 
per lin. ft. for grading $2.4 
(b) 35 cts. per lin. ft. fo; ne oe 
(c) 15 ets. per sq. ft. for . ‘ ~ 
(da) 30 cts. per sq. ft. for P ptter 
gutter; David Joy, (a) 7 
cts., (c) 15 cts., (d) 33 « ) 
Mohr, (a) $2.90, (b) 33 o+ had & 
(d) 31 cts.; Walter Ove, ‘cts 
(b) 36 cts. (c) 16 cts. | nee 
A. Nicols, (a) $2.44, (b) ae 
cts., (d) 30 cts. y it 


+Regina, Sask.— We 4; 
vised that bids were re he 
Board of City Commissi: 
28 for paving, etc., at } 
tracts were awarded as 
52,042 sq. yds. of bitulit! 
to BITULITHIC @& ( 
Ltd., Winnipeg, at $3 per 4 
sq. yds. sheet asphalt pav: ‘ce 











TIONAL PAVING & (%) ree 
cOoO., Ltd., Winnipeg, at ¢ —e 
yd.; 32,334 lin. ft. curb ty, 
WESTERN PAVERS LT!) 73 

per lin. ft.; 34,042 lin. ft. « asa 
ter, to NATIONAL PAV]> CO 
STRUCTION CO., Ltd, Wi: va 
cts. per lin. ft.; 350,000 sq Mids 
sidewalks, to PARSON STRIe 
TION CO., Regina, at 16 fea 
ft. L. A. Thornton is City | ee 


MANUFACTURING PLANTS. 


(#Denotes a contract a ) 


Bangor, Me.—A sard factor 
equipped with machinery «4 capac 
of 500 cases a day, is to be rted at 
Swan's Island by Samu ker. of 
Eastport, and E. E. O’Don: f Nor 
Lubec, with J. H. Stimpson Supt 

Brunswick, Me.—Turner © Huntoy 
former Pres. of the Brunswick Knit 
ting Mills, destroyed by fi: ast N 
vember, has decided to reo: niz 


will build a mill on the old site, it js 
reported. 


+#New Bedford, Mass.—T)« contract 
for the factory on Front St. for t 
United Shoe Machinery Co., of Bever 


has been awarded to B. F. SMITH CuUN 
STRUCTION CO., 22 Mascon St., Paw 


tucket, R. I. To be of brick, thr 
stories, 60 x 108 ft., and to cost 34 
000. C. Hammond & Son, 179 Nort 


Water St., are the Archs 
+Holyoke, Mass.—The contract has 
been awarded to CASPER RANGEL 
for the construction of a 2-story fa¢ 
tory building, 100 x 200 ft. B. I 
Perkins & Sons. The cost is $35,0u 
Lowell, Mass.—Plans have been file 
by the Hamilton Manufacturing ¢ 
for a mill to be erected between t 








buildings of the Appleton Co. T 
proposed building wil! be four storivs 
high, 268 x 135 ft., with a flat roof 
Northampton, Mass.—Bids wil! be 1 
ceived until Aug. 18 by Trustees of 
State Hospital for erecting a laundr 
building and an addition to the bak 


ery. Elisworth & Howes, Holyok 
Mass., are the Archs. 

Worcester, Mass.—aA factory is to b 
built near the N. Y., N. H. & HERR 
for the Critchley Machine Screw ¢ 
To be 250 x 50 ft., brick, with concret: 
foundation. Cutting, Carleton & © 
ting, Chase Bldg., are the Archs 


#The contract for building «a 4-stor 
apartment house on Portland St. for 
Dr. Moek Fountain has been awarded 


to ELI BELISLE, 19 Portland St. Joh 
P. Kingston is the Arch. 


Norwich, Conn.—A plant will 
erected here by Giron Freres, St. Et- 
enne, France, for the manufacture o! 
ribbons. A site has already been s% 
cured. 


Binghamton, N. Y.—The Delaware & 
Hudson Co. will erect an engine-louse 
to cost $40,000. Cc. S. Sims, Albar 
N. Y., Second Vice-Pres. and Gen. Mgr 

Jamestown, N. Y¥.—The Crown Meta 
Furniture Co. has plans in preparatio 
for a new manufacturing plant on 4 
site of 4 acres recently purchased 0! 
the Erie R. R. at East Jamestown. [ht 
main factory building will be 400 ft 
length. 

#Corning, N. Y.—A_ glass factor) 
will be erected by the Corning Glass 
Works, Corning. The genera! contract 
is held by GAHREN, DODGE & MALT- 
BY, 29 Broadway, New York City 
Plans were prepared by Pierce & Bick 
ford, 120 Lake St., Elmira, N. Y. 

Middletown, N. ¥.—Sclilesinger 
Lustberg & Nast, shirt mani/acturers 
of New York, have awarded the con- 
tract to HARVEY R. TAYLOR ¢t 
erect a 8-story brick and_ concret' 
shirt factory, 43 x 126 ft. KE. P. Val 
kenburgh, of Middletown, is Arch. 


New York, N. Y¥.—The contract has 
been awarded to the HENNMBIQUE 
CONSTRUCTION CO., 1170 broadway 
New York, for the Cary Ma: ifactur- 
ing building, Jay St., Brook!;", to be 
176 x 100 x irregular, seven stories 
and basement. William Higsison, +! 
Park Row, is Arch. 


Love Island City (L. L.), N. ¥.—A}: 
story factory building will b. erected 
by the Atlantic Blog Glass  o., 381 
Fourth Ave. The contract is ‘eld bj 
POTTERTON BROS., 215 W:st a 
St. New York City. The «stimated 
cost is $20,000. Cross & Cross, %' 
Fifth Ave., New York City, are Archs 
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LiIsT OF CONTRACTS PENDING 


Plans and Specifications on File. Bids Noted in Sewers 
elose. teense of Miscellaneous. 
The following plans (P.) and Specifi- 8-21 Blacksmiths’ Bids Noted in 
cations (S.) are on file for reference Moultrie, 8. C close. 
only unless otherwise noted at the of- 8-21 Public bldg., Uxbridge, Ont. 8-18*Sewer, Louisville, Ky 3 
fice of The Engineering News Publish- 8-21 Trainmen’s blidgs., Ottawa, 8-18*Sewer system, Shreve, Ohio. 8-10 -18 Earthworks, Vicksby; 
ing Co., 220 Broadway, New York. Ont. s 1 8-18 Sewers, Youngstown, — Drainage canal, Bur 
Bids Noted in 8-22 8-18 Sewer, St. Louis, Mo wee, 
close. issue ot N. Y. 3 2 as Seaeee: S- - es 
. g- af ewers, Bremen, Oe as 
8-19 Feeder panels, Boston, es st 22 —— buliding: etc. Sha 8- 3 18 Sewerage i 
— = -22 o 1 Sewers, New Yor 
8-21 Storage dam, Clarksuars: 8-3 - ee Wating, . Fer 8-17 “21 Sewers, egy N. Bi i. 
oem. : ee 8-22 Bank, Bish _s. Cc -1 ewers, Fort Pierre, a 
§-22*Sewer pipe, Matteawan, we ee 8-23 Fire house OPrae, BC Ca ot? a tg omeeey 8 o°°: 
8-22* Water pipe, Matteawan, My, i © eae, U.S, post office, 1-27 1 Sewer, ‘Mason City, Lowa. 
\ i- = 
8-23*Pump and condenser, 8-23 U. n> yo office, Peekskill, 8 1 7 sewer, ontevideo, 


rence, M (S.) 8- 3 1 Sewers, Yonkers, N. Y... 
8-24 Filling, Montgomery, a. 8-24 Building, Albany, N. ¥ 7-27 . Sewers, etc., Wrentham, Mass. 


(S.) 7-27 8-25 Station, Truro, N. S 8-10 Saware avat North 
a.¢n 8-25 School, Oneida, N. Y 8-17 : Average 
8-26 s,, Mont. canals, St. eae (8) es 8-29°Repairs to capitol, es Reading, Mass. 


ye Fe i 1-20 
‘ : or onn. - 
= bredains, whe 8- 3 8-29 U.S. post office, Monroe, 


8-28 Breakwater, Detroit, {ey Mieh. 8- 3 
, ; 7-97  8-30*Post-office, Bufauia, Aia:::: 7-27 


$-28°Tug, Duluth, Minn..(P.@ 8} #3 8-31 Terminal bldg., Quebec, Ont. 8-10 
8-29 Harbor work, Michigan City, 8-31*Prison, Comstoc . ¥...- 
Ind. (S.) 8- 3 8-31 Addition to post-office, 
8-31*Crib, Cleveland, Ohio, Grand maeeee, Mich 
(P. & 8.) -17 1 High school, outh 
9- 1*Dredging, etc., Minneapol nd, 
M (Pp. & § 
%- 1 High school, South Bend, 


oo 
ne ' 


0 6 Go 
mee 


ass. 

Piles, borings, et 
phia, Pa. oe. 
Rock, Portland, Ore 
Feeder panels, Bostor 
Monument, Vincennes 


Addition to 
Colo. dam, Ni 


rotenone nore ns 
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Utah | 


Drainage district, 
Iowa 
2 22 Maps, New York .. 
8-22 Pipe, etc., Washington 
8-24 Spruce plank, New Yo 
8-24 Shed, etc., New York. 
8-24 Concrete wall, Boston, 
8-25 Refrigerating plant 
tions, etc., New Yo: 


-22 Sewers, Cincinnati, Ohio... 
-22 Sewer, St. Bernard, Ohio. 
“ane pipe, Matteawan, 


-2 

-2 “Windsor, Ont 
-2 Rockwell wr. Oe arom 
mR Drain, Fort Dodge, low 

-2 

-2 

2 


et 


3 Sewer system, Thomaston, 

a 
: eowees. Bucyrus, a 

ewer, Anaheim, Ca 8-26 Fi . 
$-24¢Sewer, Fairport, N. Y 3 os oP eae Indian 

. ewerage system, ou : 
, Jacksonville, Fla. 8 S-an*peeem cleaning Syst 
a 8-25 Sewers, Shelbina, Mo ngeles, Cal. ... 
-27 9- 5 Hotel bldg., Albany, Ga. -1¢ 8-28 $ Conduit, Boston, 8-21 Earthwork, Memphis, 1 
10 5*U. S. post office, Gadsden, 8-28 Sewers, North Toronto, Ont. 8-21 Lift and crane, Brazi! 
5 saten - puilai Beek i -30*Sewer, Franklinville eign) 
ae WARNE: Laer eee -30 Sewers, New York, wi x. 1 Houses, Ottawa, Ont. 


Ohio - . ; 
Light, Heat and Power Plants. 7 U. 8. post-office, Ensley, Ala. 8- os oonee ‘Wapello, Towa Deck, extension, Broc! 


Ont. 

Bids Noted in ‘ U. S. post-office, Pontiac, Ill. 8- 9- 5 Sewers, Clarksdale, Miss. 

close. issue of ‘ Church, building, Cedar Rap- 9- 6*Sewers, Baltimore, Md falas tars 
8-18 Boiler. house, Washington, a 9- 7 Sewers, Ansonia, Conn kee ; oe 

a Se 8- 3 $ U. S. post-office, Athol, Mass. 9-11 Sewer, Lemore, Cal - 

8-19 Switchboard feeder panels, U. S. post-office, Washing- 9-11*Sewers, New Orleans, : Drainage, 
9-1 
1 


' 
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8 
is, 

S$.) 8- 
Ind. 

P.&S.) 7 

9- 2 Grading, Newport, R‘ (8.) 8- 


Boston, Mass. ton, D. 1 Sewer, Lake Charles, ef Iowa 
8-19 Electric light system, Long- 9 School, Hot Springs, vinta ‘ 9-15 Sewers, Terra Haute, Ind... 8- Drain, Rockwell City, | 
mont, Colo. ° ¢ Church, Stamford, Conn.... Wharf, Papineauville, « 


Electrical e ; *Filtration plant, Montreal, eets Roads Telegraph, etc., materia or 
York, N. Y. ’ 8-10 Str and , Australia (Foreign) 9 positiol 
Addition to electric lighting Paving, etce., Wooster, Ohio. 8- Ditch, St. Paul, Minn 9 gate Vi 
, System, Jasper, Ind. . ; * Water-Works. Stone Bellaire, Ohio 8 *Filling, Montgomery, \ 
Generator, ke Road, Mt. Gilead, Ohio 8-25 Fountain, ete., Santa 
Sask. ; Water mains, Duluth, Minn. Paving, Atlanta, icd, Cal. 
Are lamps, Palatka, Fla... § Cut-off gates, etc., Chicago, Paving, Youngstown, Ohio.. 8-25 Floating crane, Brazil (for 
Cluster lighting system and Ill. Gravel road, Carmi, Ill 8 eign) oe EOF: 
ornamental standards, Co- - Laying mains, Everett, Minn, Gravel road, Bellingham, : 
lumbus, Ohio 8-17 Stokers, etc., Chicago, Ill. Wash. ocenwhse Y« 
8-23 Electric light plant 8- Clearing, etc., Yuba City, | f Road, Terre Haute, “Ind 
water-works, New Lisbon, Cal. Paving, etc., New York, N.Y. 8-26 ener ete., Ottawa, Ont 
Wis. 8-17 9 Fire hydrants, Kansas City, Macadam road, Minneapolis, 8-28*Tug, Duluth, Minn. 
8-25* Wiring, ete, New York, N. Y. 8- 3 Mo. Minn. és sis : oS nie. Detroit, Mich 
8-29 Electric light plant, Monett, > nei 3t. Thom- Culvert, Canton, ° - eel plate girders, Pana) 
Mo. 8-17 ae SAEED, -O%, 7 Paving, Marshalltown, Iowa. (U. S. Poss.) 
8-31 Generator sets, Los Angeles, 8-21 Suction pipe Roadway, Portland, Me. Comfort stations, etc 
Cal. 7-13 City, Mich. .. peed repair, Culpeper, was: lumbus, Ohio . - 
Moving machinery, Jackson- 8-21 Fire mains, Boston, g aving, etc., irvineton, N. Bi ie 
ville. Fla 8-17 . pump, ete, Wilkie, Macadamizing, Oakland, Cal. aoe a 2 , ih — 
Maintenance of gas and gas- Sash. Paving, Boston, Mass...... . Wharf, Fort William, Qu: 
oline lamps, St. Paul, Minn. 8-17 Paving, etc, Albuquerque, Mel es a 
Street light equipment, St. W. Va. N. Mex. ty ae cupola, Vallejo, Cal 
Paul, Minn. 8-17 8 Water mains, Havre, Mont.. wnrer improvement, Erie, tches, Brownsville, Tex 


7 *Har I xf 
Mechanical equipment, Wash- Wells, Trenton, N. J bor work, Michigan C 
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ington, D. C. 8-17 Well, Prairieburg, Iowa..... Macadotemne. New Bruns- Ind. 


5 Electric elevator ; 
Washington, D. C 8-17 
Electrical supplies, 
(Foreign) ... 7-27 
, 1912 Power generating and 
pumping plants, Australia 
(Foreign). 6-15 


Bridges. 


Bridge, Roselle, N. 

Bridge, Kasota, Minn 

Bridge, Lawrence, Kan 

Bridge, Bucyrus, Ohio 

Bridge work, Minneapolis, 

Minn. 

Bridge work, Quebec, Que. 

Bridge, Waterloo, 

Bridge and dam, Albert Lea, 
Minn. 

Bridge improvement, Cata- 
Sauqua, Pa. 

Bridges, Somerville, Tenn. 

Bridge, Seattle, Wash 

Bridge, Plummer, Minn 

Bridge piers, Williamsport, 
Pa, 

Bridge, Nashville, Ga 

Bridge, Success, Ark 

Bridges, Bristol, 

*Rridge, Grand Rapids, Mich. 

Bridges, Galesburg, Til 

Rridee, Cincinnati, Ohlo..... 


Water-works, Storm Lake, 
Iowa .. 
<aes water pipe, 


Pump, Calgary, Alta 
Pumping plants, Fallon, Nev. 
2*Water pipe, Matteawan, N.Y. 
8- 22 Water tank, Bismarck, N. 


Dak. 

8-22*Laying water pipe, Athol, 
Mass. 

§-22 Water tank, Mt. Vernon, Mo. 

8-23 Pumping machinery,  etc., 
Shelbina, Mo. 

8-23 Water - works, 


Ga. 

8- 23*Pump and condenser, Law- 
rence, Mass. 

8-23 Water system, New Lisbon, 
Wis. 

8-23 Reservoir, Wales, Wis. 

8-24 age pipe, etc., Cincinnati, 

o 


Neb. 
Pipe, ete., Jacksonville, Fila. 
Pump, Plattsville, Wis 
Dams, canals, st. lgnatius, 
Mont. 
Reservoir, 
Iowa 


wick, N. 
Road improvement, Coshoe- 
ton, Ohio 
Street improvement, Colum- 
bus, Ohio 
Paving, etc., New York, N. Y. 
Road improvements, Cleve- 
land Heights, Ohio. ‘ 
Paving, etce., New York, 'N. ¥. 
Paving, etc., Marcellus, Mich 
Roads, Hillsboro, Ohio 
Paving, Wise, Va. . 
Road, Harrisbure. Pa. 
Paving, Boston, Mass 
Repaving, New York. N. Y. 
i etc., Oca 


Paving, etc.. New York. 

Paving, Indiananolis, Ind. 

Road impvt., Cincinnati, 

Street improvement, New 
York, N. Y 


Street improvement, New 
York, N. 
sae etc., Newport, R. 


Ohio 


Macadam road, New Phila- 
delphia, Ohio 
Reere etce., New York, 


Dikes, Philadelphia, 

Dredging, Philadelphia. Pa 

Drilling machines, Argen- 

tina (Foreign) 

Ditch, Mankato, Minn 8-17 

Submarine boats, Wash, D. 6-2 
. 6-29 


SB a 


1*Dredging and filling, Minr 
apolis, Minn. 

1*Lockers, Chicago, Il. 

1 Soil work. etc., Boston, Mas 8 

1 Fence, posts, Portland, O1 

1 Ditches, La Marque, Tex 

; Concrete tunnel, Maumee, M. 8- 
. work, New Orleans, 


5*Dam, Fort Worth, Tex. ‘ 
5 Telephone material, Austra- 
lia (Foreign, 
5*Dredging, Richmond, Va... 
Dredges, snagboat, Charles. 
ton, Cc. 
Tugboats, Brazil (Foreign) 
“Beiaains plant, Muskog 
a. 


Additions to stcamer "house, 
Albany, N. 


Monument, Princeton, 


8*Breakwater construction, 
Hawaii, (U. 8S. Poss.) 


5 
5 
5 
; Dredge, Portland, Ore 
7 


ro tronote tot 


Street improvement, 


Bridge, Winnipeg, Man well, 


POF ooo 
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Bridge, Kent, Wash 8-25 Water-works, Benedict, Neb. 8-17 . Macadamizineg, Spokane, 9 Tramway, Spaie (Foreign) 


coe 


. 8-26 Water pipe, Oakley, Ohio.... Wash. . 8- §- 9*Dredging, Wilmington, De!. 

ee eee . 8-28 Tank, etc. Alice, Minn 8 - 9-11*Breakwater extension, But 

Bridwe nanan ‘aiden Ohio eS extensions, Minot, TI. a falo, Y a 
s : , . Dak. 4 9-11*Dredging, Wilmington, De! 

8 Bridge, Tallulah, 8-29*Pumps, Muskogee, Okla.... ey Winchester, Ind 9-11 Breakwater, Thessalon, Ont 

eee: Speen g cet =< §-s0<Bollers, Kansas City, Mo... 9. 2 Paving. Chile (Foreign)... 9-14*Dredging, New York 

Three ‘steel belages oe ane, aoe Grading, Newport, R. I 9-15 Elevator plant, Washington, 

iree stec ridges, 8-31 Well, Wheatland, Iowa.. Road, Greenceastie, Ind Cc. 

view, Neb. 9- 1*Water-works material, Fort : Read. bvenuetitn. tnd 

“= eesaee, Ran Breet, see. in ne weis tan a Roads. Rushvilte. tea... 

§-31 r 2, rail, . - ell, Osage, Iowa ’ 7 

8-31 Rridee: Bermuda. 1 Canal extension, etc., Hunt- : Road, Decatur, Ind 

9- 1 Bridges, Siam (Foreign).... 


ley, Mont. Road, Hwntington, Ind 
9- 2 Bridge, Youngstown, Ohio.. Roads, Bloomfield, Ind 
9- 4 Bridgwe, Grenada, Miss....... 


1 ee: Rlibsipencees Honea Path, Road, Crawfordville, Ind... 
eg 9- § , Logansport, Ind. 
§- 6*Bridge, Tampa, Fila. 1*Pumping engines, Boston, ey ~ Sraniaee ‘a 
9- 7 Bridges, Muncie, Ind ¢ r . 
9- 9 Rridge, Quincy, Il 


4 on 9- 5 Roads, Monticello, mad, 
P y, . e 
9-14*Bridge, Reading, Pa Mont. o- Re ee. eee 
4 Tower, Fresno, Cal er ti 
Buildings. 9- 4*Water-works, Dorris, Cal... 5 voviat. oni Cleveland 
2 a s > 9- 5 Water extensions, Clarks- eignts, o . 
8-18 Laundry, Northampton, N. Y. 8-17 dale. Miss 9- 7*Lock and dam, Louisvile, Ky. 
8-18 Dwelling. Rogers Station, Ys 6 Paving Lewiston, Tdaho.... 
5 Fire mains, etc., 7 Roads, Wabash, Ind........ 
Minn. 7*Paving, Johnson City, Tenn. 


. 9- 
7 5*Pumps, Muskogee, Okla..... 9-1 radin , New Philadelphi: 
8-20 Building, Baltimore, Md. 10- 1 Pumping machinery, a a o pagers sue 


Oni ‘ 
8-21 Building, Baltimore, Md ish India (Foreign) 9-15 Road, “creenficid, Ind...... 
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9-15 uum construction (Rys 
Ottawa, Ont. 
9-15*Mail pantitng 
Washington, D. 
9-15 Mechanical 
ington, 
9-17* Dredging, New York. “eo 
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Examinations. 


Exarmivation Noted in 
date. issue of 


= § Geologist, Washington, D 8-1 
6 Agricultural Inspector, Wo). 
ington, D. C. 8-1 

9- 6 Laboratory Aid and Engin: 'r, rf 
Washington, D. C. 8- 
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Supplemen: —August 17, 1911. 


<RELLA\ BOUS CONTRACTS. 


gprvce PM received by Arthur J. 





SON BROS., for the new Levert Levee, 
about 250,000 cu. yds. at 14.4 cts. per 
cu. yd. 

Levee Work.—New Orleans, 
Bids will be received until 
Sept. 4, % 

ineers, U 

ldg., 


-4 from Page 83.) 
k.—New York, N. Y.— 


ntin La.— 
ll a. m., 
Maj. H. Burgess, Corps En- 
S. A., Metropolitan Bank 
New Orleans, for constructing 


som of Bridges until 2 p. m., 
yr iornishing and delivering 
the Brooklyn Bridge. 


about 527,000 cu. yds. of earthwork 
Bor! es ee oe in the Lower Tensas and Lafourche 
Bids Wi er . evee stricts. 
py Joseph *- a ee eee Earthwork.—Memphis, Tenn. — Bids 
sot. Wharves an Delaware River be. Werte received on Aug. 1 by Maj. Clark 
t piles in an Christian Sts., Cal- S. Smith, Corps Engrs.. U. S. Mem- 
n Sout! n Fairmount Ave. and phis, for corstructing about 250,000 cu. 
St. i ite of the proposed yds. of levee work in Lower St. Fran- 
st. and on making test borings cis Levee District Leonard & Bush, 
er at Dock a mrvice for examina. f, Memphis, Tenn. were the lowest 
prnishing nd bulkheads along the bidders, at 14.9 cts. per cu. yd. 
tion Of DICT during the year Lumber.—Memphis, Tenn.—Bids were 
‘are River front & y rn 
Delaware seoeeeee on — 28, by the oeeeee 
ql) - oe ver Commission, First an Secona 
spredging Vern 5 a Districts, U. S. Engineer Office, Mem- 
dredgint 7 aa R. R Raymond phis, as follows for furnishing about 





691,624 ft. B. M. of yellow pine and oak 


U. 5. A» Wilmington, umber: G. Elias & Bro., Buffalo, N. Y., 

0 oeer $18,600; Acme Lumber Co., Ltd, New 
“Dredging Wilmington, Del.—Bids Orleans, La., $19,154; Watkins-Gray 
jredgine accoon Creek, N. J., will Lumber Co., Hattiesburg, Miss., $19,- 
brreceived bY Maj. R. R. Raymond, 211; P. R. Friedel & Co., Memphis, 
rps Bngrs. U. S. A, Wilmington, un- Tenn. $15,257; Frost-Johnson Lumber 
‘iL a m., sept. 11. Co., St. Louis, Mo., $17,089; R. A. & J. 
* spredging. -Wilmington, Del.—Bids J. Williams Co., Philadelphia, Pa., $17,- 
for dredging in Cooper Creek, N. J., 875: Mercantile Lumber & Supply Co., 
or be received by Maj. R. R. Ray- Kansas City, Mo., $16,170; Lacey Lum- 
¥ oe Corps Engrs. U. 8S. A., Wilming- ber Co., Carriere, Miss., $16,214; W. C. 
age Sept. 12. Rodgers Lumber Co., Hattiesburg, $17,- 


Elevator Piant. —Washington, D. C.— 






















144; Henry O’Neii Lumber & Land Co., 


St. Louis, $17,124; The McLeod Lumber 


gids will b ro gz ca an Co., Hattiesburg, $15,799; Robinson 
aylor, Sup bh c a Sent. Lumber, Veneer & Box Co., New Or- 
Dept, Washingt ietuhes want in the leans, $16,400; Central Lumber Co., 
15, for on iS ae Wasminaten D. ft Memphis, "$15,270; Lee Lumber Co., 
: “ hey & Co., of Chicago, Ill, are aoe a (recommended for 
; se Comfort Station, Ste. — Col , 
_ Hie, Ete. Washington, D. Co Bigs ohio.—H. 8. Holton, pir Pub. Ser, will 
rill be res oplies and Accounts, Navy ‘receive bids until Aug. 28 for the con- 
pres " Washington, for furnishing at struction of a superintendent's home 
Se avy yards and naval stations sup- and comfort station at Goodale Park. 
jes as follows: Mare Island, Cal., *Improving Channels.—Des Moines, 
schedule 3790, c.-i. pipe, etc., 17,500 ft. lowa.—Bids were received on Aug. 2 
wi. pipe, miscellaneous terra cotta by the City Council for improving the 
pipe; 3792, 3,600 lbs. steel bolts and Des Moines and Raccoon River Chan- 
; Schedule 3793, 6,000 Ibs. billet rel: (a) J. C. Mardis, Des Moines, (b) 
steel; 4,500 Ibs, galvanized corrugated Callahan Bros. Munn & Reis, Kansas 
sheet steel; miscellaneous black, w.-i. City, Kan.; (c) Miller Hey Construc- 
r steel pipe. Schedule 3796, 129 com- tion Co., Waterloo, Iowa; (d) Callahan 
position gate valves; miscellaneous Bros., Kansas City, Kan.; (e) B. S. 
gate valves iniscellaneous composition Hutchins, Des Moines; (f) J. W. Turn- 
valves. S hedule 3797, 5,900 Ibs. rod er Improvement Co., Des Moines; (g) 
prass; 2,200 Ibs. sheet brass; 35,000 lbs. George W. King Construction Co., Des 
iganese bronze. Puget " Sound, Moines; (h) O. P. Herrick, Des Moines; 
, Schedule 3793, 48, 000. Ibs, black (i) R. A. Elzy, Marshalltown; (j) J. L. 
medium plate steel. ‘Schedule 3797, 6,- Mullen, Kansas City, Kan.: Section 1, 
Wo Ibs, Class A bar steel. Brooklyn, for the construction of a 350-ft. chan- 
N. Y., Schedule 3804, extending pneu- nel for Raccoon River, the extension 
matic tube system; 3807, a 12-HP. gas- of the West Des Moines sewer outlet: 
jine engine. Boston, Mass., Schedule (Channel, 475,000 cu. yds.: (a) 35 cts. 
3706, a cutting-off machine. Philadel- (i) 30 ets.; sewer outlet, 120 lin. ft.: 
phia, Pa. Schedule 3805, a cutting-off (a) $12.50, (i) $25; rip-rap, 3,515 lin. ft.: 
aw. Norfolk, Va., Schedule 3823, 192,- (a) $6.17, (i) $3.50; mattress, 19,600 sq. 
500 Ibs. medium plate steel. Applica- ft: (a) 10 cts, (i) 30 cts.; total, (a) 
tions for proposals should designate $170,022, (i) $163,682. That portion of 
the schedules desired by number. Section 1, including bank protection 
D .—Charles Ss. C.—Bids were in East Des Moines between Elm St. 
re ar. aia ok ia 12 fc. the and East Sixth ast.: Earth levee, 75,000 
Bureau of Yards and Docks, Navy CU. yds. (a) 35 cts. (i) 60 cts, (h) 
Dept, Washington, D. C., for 12-in. 30 cts.; willow facing, 30,000 sq. ft. (a) 
dectrically-driven ' suction dredge, 32 cts. (i) 75 cts, (h) 49 cts.; lumber, 
Navy Yard, Charleston, Specification 27.52 M ft. (a) $45, (i) $60, (h) $50; 
No. 1808; The Norbom Engineering Co., iles, 5,600 lin. ft. (a) 40 cts., (i) $1, (h) 
312 Denckla Bldg., Philadelphia, Pa., 48 cts.; steel cable, 19,250 lin. ft., (a) 4 
$37,150; Alex Miller & Bro., Inc.. foot ¢tS» (i) 5 cts, (nh) 5 cts.; totals, (a) 
{ Norris St., Jersey City, N. J.; $34,900, $49,098, (i) $75,714, (h) $42,226. That 
$0 extra for slip satety cut motor Portion of Section 1, including excava- 
coupling, $300 extra for 2- d slidin tion for narrow channel: Narrow chan- 
pling extra for 2-speed s g . - . 
shaft cutter gear; Ellicott Machine Co., = Ey 15:75 7 ev os oo ty 
Bush & Severn Sts., Baltimore, Md., cts., -49 CtS., 99 CtS., | 
-—" timore, Md., 164 cts., (e) 24.5 cts, (f) 37 cts, (J) 17 
cts.; wing dam piling, 600 ft. (a) 50 
Levee Work.—New Orleans, La.—  cts., (i) $1, (h) 70 cts., (e) 45 cts. (f) 
Bids will be received by the State, at $1, (j) 60 cts.; mattress, 750 cu. yds., 


the office of the Board of State Engi- 


(a) 95 cts., (i) $3, (h) $3, (e) $3.10, (f) 


neers, Rooms 213-215 New Orleans $2, (j) $2; stone, 600 cu. yds., (a) $3, (i) 
Court »B sidg., New Orleans, until noon, 3.50, (h) $3.25, (e) $3.10, (f£) $3.50, (j) 
Aug. 21, for the construction of the 3; totals, (a) $27,312, (i) $17,450, (h) 


following 


sippi Riv 


Louisia na Levee District: Delta to Mar- 


in Levee 


enlarging; 
yds.; Martin 


levee work on the Missis- 


$16,100, (e) $21,605, (f) $30,100. Section 
er, in Louisiana: 


in the Fifth 2, including stone rip-rap above Cen- 
ter St. dam and earth levee above Cen- 
ter St. dam: Stone rip-rap, 1,650 lin. ft., 
(a) $6.37, (i) $6, (h) $5.60, (f) $6.93; 
earth levee, 24,000 cu. yds., (a) 35 cts., 


Madison Parish, raising and 
contents, about 105,000 cu. 
Levee, Madison Parish, 


1ising and enlarging, about 43,000 cu. (i) 65 cts., (h) 40 cts., (f) 50 cts.; to- 
yds; Biggs an Madison Parish, tals, (a) $18,910, (i) $25,500, (h) $18,- 
raising and enlarging, about 90,000 cu. 840, (f) $23,418. That portion of Section 
ds. Reid Levee, Madison Parish, rais- 2, including 775 lin, ft. of concrete wall: 
Hd and enlz urging, about 75,000 cu. yds.; Concrete wall, 775 lin. ft., (a) $12.55, 
lodges Levee, Madison Parish, raising (i) $12.75, (c) $10.23, (d) $16.44, (f) 
and enlarging, about 55,000 cu. yds.; $19.88. A ‘portion of Section 2, for re- 
Jlamond Island Levee, Madison Parish, moving piles and cofferdams: Remov- 
leven ot about 90,000 ecu. yds.; Kempe ing piles, 700 (a) $1, (i) $3, (e) $1.95; 
i vee, Tensas Parish, raising and en- removing cofferdams, (a) $3, (i) $5, (e) 
larging, about 40,000 cu. yds. In the $1.50; totals, (a) $3,700, (i)' $7,100, (e) 
z a Levee District: Parish line $2,865. Section 3, earth levee on north 
Balle Chasse Levee, Plaquemines bank of Des Moines River, from East 
ode sh, right bank, raisin and en- Sixth St. to East 14th St., and on East 
Hreing, contents, about 100,000 cu. yds; 14th and Maury Sts.: (a) 50 cts. per yd., 
., Grand Prairie Levee District: $30,230; (i) 65 cts. per yd., $30,200; (h) 
Gherch to Pinaud Levee, Plaquemines 28.5 ets. per yd., $17,231. Section 4, 125,- 
aa . left bank, raising and enlarg- 000 cu. yds. of excavation for a ae 
5 and revetment: earthworth, about channel for Des Moines River., ae 
a Osi yds.; length of revetment, cts. per cu. yd., $50,000, (i) 14 cts., $17, 
— 500 ft.; "Waltzer Levee, Plaque- 000; (b) 19. 75 cts, $24,687: (d) 11. 95 
tbaas Parish, left bank, new levee, cts. $14,937; (h) 16.4 cts., $20,500: (e) 
ee 2° cu. yds.; Point Pleasant 19.5 cts. $24,375; (f) 37 cts. $46,250; 
ae quemines Parish, left bank, (g) 33.4 cts., $41,750; (J) 17 cts., $21,250. 
_argement and revetmen earthwork, 
about 10.000 eu. yds 2 h of revet. Drainage District.—Jefferson, Ilowa.— 
ment, about 7,50 E informa- Bids will be received until Pp. m., 
ion a8 to location, of work, +48. 21, by the Green County Board of 
terms of payment, govern- Supervisors, Jefferson, for the neces- 
ing manner of su roposals, sary labor and material for the con- 
signing f contrac struction of Drainage District No. 53, 
~~ for proposal ar a es Green County. E. S. Gose is Audr. 
orice oO the of State En- 
gineers #Coal Docks.—Dulvth, Minn.—The 
Ener. rank is Ch. State contract for the foundation for the 
coal docks in e Twin Ports has been 
Ps —New Orleans, La.—Bids for awarded by the Carnegie Coal Co. to 
on July os epee levees were received WHITNEY BROS, of Superior, Wis., at 
mane ‘Contam of En- about $100,000. 
been awarded ae follow: Me De. Diteh—Mankato, Minn.—Edgar Wea- 
ERON & WHITE. for the eine to. rr. oanty ae will receive bids un- 
pre tt out 50,000 cu. Zes- at 13 ots. of bh teh "wo fe? Botimated cost. $11. 
i, and to GLA K & HELGA-  ¢00. 
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Ditches.—-La Marque, Tex.—Bids will 
be received until wept. 1 by B. F. 
Ayers, La Marque, for_ constructing 
ditches and laterals in Drainage Dis- 


trict No. 2, requiring 210,012 cu. yds 
excavation. 
*Stone Dike.—Galveston, Tex.—Bids 


were received as follows on Aug. 4 by 
Maj. G. P. Howell, Corps Engrs., U. 5 
A., Galveston, for constructing a stone 
dike in St. Jose ph Island, Aransas Pass, 
Tex.: (a) Charles Clarke & Co., Gal- 
veston; (b) David M. Picton, Galves- 
ton. Stone dike with no care of quarry) 
refuse and clay filling, including rip- 
rap, properly placed in the work, and 
8,560 tons of quarry refuse and clay 
filling properly placed in the trench: 
(a) $3.89 per ton for $46,750 tons of 
rip-rap; total $181,881, and $3.89 pet 
ton for quarry refuse, etc., total, $34 
465; (b) $3.70 per ton for 46,382 tons 
of rip-rap; total, $171,613; stone dike 
with care of refuse and clay filling: 
(b) 41,988 tons of rip-rap roperly 
placed in trench, $3,70 per ton, $155,356; 
8,788 tons of quarry refuse, etc., $3.70, 
$32,516: 4,394 tons quarry refuse in 
core, 3.70, $16,251; totals on whole 
work, (a) $216,346; (b) $204,129, and 
$204,129. 
Ditches.— 
will be 


Salt Lake City, Utah.—Bids 
received uptil Aug. 21 by the 
Board of Public Works, H. G. MeMii- 
lan, Chn., for constructing about four 
miles of ditches, including grading and 
road bridges. 
Dredging, .Cofferdam, 
Wash.—Bids were 
by Maj. é. Be 


ete.— Seattle. 
received on July 31 
Cavanaugh, Corps Engrs.., 


Uv. A., for dredging, construction of 
colloudnne, and excavation of lock pit, 
at the entrance to Salmon Bay, Wash. 
Standard American Dredging Co., San 
Francisco, Cal., $180,090. Puget Sound 
Bridge & Dredging Co., Seattle, $157, 
805; Stilwell Bros., Inc., Seattle, $163, 
790; Pearson Construction Co., Seattle, 
$193,190; International Dredging Co., 
Seattle, $183,304; Holt & J ry, eSat 
tle, $215,450. 

Fence, Posts.—Portiand, Ore Bids 
will be received by the Water Board 
until 4 p. m., Sept. 1, for furnishing and 
erecting at reservoirs Nos. 5 and 6, 
Mount Tabor, Portland, 5,000 lin. ft. of 


iron fence, 
to 


and 54 iron posts, according 
specifications and form of proposal! 


which can be obtained at the office of 
D. D. Clarke, Engr., Bd Frank T 
Dodge is Supt. 

Wharf.—-Norway Bay, «lue Bids 
will be received until Aug. 28, by R. 
Cc. Desrochers, Secy. Pub. Wks. Dept 
Ottawa, Ont., for the construction of a 
public wharf here. 

Wharf.—-Fort William, Que.-—Bids 
will be received until Aug. 28, by R. 
Cc. Desrachers, Secy. Pub. Wks. Dept 
Ottawa, Ont., for the construction of 
a public wharf. 

.Railway Construction,—-Ottawa, Ont. 

-See item under Railways, Nova 
Scotia. 

Breakwater.—Thessalon, Ont.—Bids 
will be received until Sept. 11, by R 
Cc. Desrochers, Secy. Pub. Wks. Dept., 
Ottawa, Ont., for the construction of 


at Thessalon, District of 
Algoma, Ont. Plans, specifications and 
forms of contract can be seen and 
forms of proposal obtained at the De- 
partment and at the offices of J. G 
sing, District Engr., Confederation 
Life Bldg., Toronto, H. J. Lamb, Dis- 
trict Engr. London, Ont., and on ap- 
plication to the Postmaster, at Thes- 
salon, Ont 


a breakwater 








For other Proposal Advertisements 
see pages 


57, 58, 60, 61, 62 


of Advertisements and Construc- 
tion News, page 86 





CREOSOTED WOOD BLOCK 
FLOOR. 


White Plains, N. Y. 
NOTICE IS HEREBY GIVEN that 
sealed proposals will be received 


for the laying of a creosoted wood 
block floor on the Van Cortlandt bridge 
over the Croton River between the towns 
of Ossining and Cortlandt, by the Board 
of Supervisors at the Court House in 
White Plains, N. Y., until 10 a. m., Sept. 
11, 1911 and then opened by the Chair- 
man of the Board of Supervisors at the 
regular monthly meeting. 

All work is to be done in strict accord- 
ance with the plans and specifications 
relating thereto as approved by the 
County Superintendent and adopted by 
the Board of Supervisors which plans are 
now on file in the office of the Clerk of 
the Board. Every proposal submitted 
for the work must be in writing, signed 
by the bidder and must be accompanied 
by a money deposit in the form of cash, 
draft er certified check equal to 10 per 
cent. of the amount of the proposal and 
made payable to the Treasurer of West- 
chester County. Said deposit is to be 
considered as a guarantee that the bid- 
der will enter into a contract if the work 
is awarded to him, and in case he re- 
fuses to do so within the specified time 


85 
will be forfeited to and be retained by 
the County of Westchester as liquidated 
damages. The said deposit to be re- 
turned to the bidder as soon as he has 


entered into a@ contract with the county 
and furnished 


satisfactory bond as re 
juired. Deposits of unsuccessful bid 
ders will be returned as soon as the 
ontract has been awarded Any pro 
posal to be considered by the Board of 
Supervisors must be upon the form at 
tached to and forming part of the speci 
fications for this work which may be 
procured at the office of the Clerk of the 
Board of Supervisors Each proposal 
submitted should be sealed in a _ plal 


envelope marked 
Wood Block Floor 
Bridge" and 
Supervisors, 
The Board of 
right to reject 


Proposal for Creosoted 


on the Van Cortlandt 


addressed to the Board of 
































































































































Supervisors reserves the 


any or all proposals ani 

to accept whatever proposal may in it 

judgment be most favorable to the 
County of Westchester 

By order of the Board of Supervisors 


EDWARD A. FORSYTH 
Chairman Board of 
HARVEY B 
Clerk to the 
White 


Supervisors 
GREEN 

Board of 
Plains, N. Y 


Supervisor 


CATSKILL AQUEDUCT. 
CONTRACT 49 
New York, N. \ 





Sealed bids will be received by 
Board of Water Supply, at its offices 
Seventh floor, 165 Broadway, New York 


until 11 a. m., on 
>, 1911 for Contract 
ion of two 
with spans 67 
200) feet, respectively, and four reinforced 
girder bridges 
9) feet, 

in connection witb 
highways around 


Tuesday, 
49 for the 
reinforced 


September 


construc 


concrete arch 


bridges, feet 6 inches and 


concrete 


having spans of 


» feet and ¢ with their approache 


the new system of 


Ashokan reservoir. The 
work is situated about 15 miles west of 
the city of Kingston, in the town of 
Olive, Ulster County, New York 

At the above place and time the bids 
will be publicly opened and read. Pamph 
lets containing information for bidders 
and pamphlets of contract drawings car 
be obtained at the above address by d« 


positing the 


sum of ten dollars ($10 
for each pamphlet For further particu 
lars see Information for Bidders 


CHARLES STRAUSS, 

President, 

CHADWICK, 

GALVIN 

the B 
Supply 

P MORRISSEY 


Secretar) 


CHARLES N 
JOHN PF, 
Commissioners of ard of 


Water 


JOSEPH 


CAST IRON PIPE. 


Charlotte, N. C 

Sealed proposals will be received 
August 24, 1911, by the Board of Water 
Commissioners of the City of Charlotte 
N. C., for furnishing abour 5,500 tons of 
“ 24-inch cast-iron bel] and spigot water 
pipe and about 60 tons of specials. Al 
ternate bids will be considered for wood 
pipe for about four miles of the 
Certified check for $5,000.00 must 


ou 


line 


accom 
pany all bids, 

Specifications, form of proposal and 
contract will be on file at the office of 
the Superintendent of Water-works and 
at the office of the Engineer in Char 
lotte, N. C. The right is reserved to re 
ject any or all bids, 

BOARD OF WATER COMMISSIONERS 


Engineer, Gilbert C. White 


WATER TUBE BOILERS. 


Sealed proposals will be received by 
Kansas City, Mo., until 2 o'clock p. m., 


of August 30, 1911, for the installation 
of batteries of water-tube boilers at 
both the Turkey Creek and Quindaro 


Pumping Stations of the water-works, in 
accordance with plans and specifications 
on file with the Board of Fire and Water 
Commissioners. 
E. B. HARRINGTON, 
Secretary’ 


—_—SS Ss ee 


U. 8. ENGINEER OFFICE, Wiiming- 
ton, Del., Aug. 12, 1911.—Sealed proposals 
for dredging in Cooper Creek, N, J., will 
be received here until 11 a. m., Sept. 12, 
1911, and then publicly opened. Inform- 
ation on application. R. R. RAYMOND, 
Maj. Engrs. 
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DITCHES AND LATERALS. 


Sealed proposals in duplicate for ex- 
cavating 210,012 cubic yards of material 
will be received until four o'clock P, M., 
September 1, 1911, by B. F. Ayers, La- 
marque, Texas, and publicly opened at 
eleven o'clock A. M., September 2, 1911, 
at the office of A. L. Bogatto, Lamarque, 
Texas 

Information 


furnished on application. 


BRIDGES. 

Sealed proposals in duplicate for con- 
structing twenty-five to forty small tim 
ber bridges, will be received until four 
o'clock P. M., September 1, 1911, by B. 
F. Ayers, Lamarque, Texas, and pup- 
licly opened at eleven o'clock A. M., 
September 2, 1911, at the office of A. L. 
Bogatto, Lamarque, Texas. 

Information furnished on 

GALVESTON COUNTY 
DISTRICT NO, 2. 

THE BOARD OF COMMISSIONERS: 
B, F. Ayers, Chairman, Lamarque, Tex. 
Paul Naschke, Secy., Lamarque, Tex. 
A. L. Bogatto, Lamarque, Tex. 

E, N. SANCTUARY, Engineer. 

Galveston, Texas. 


application. 
DRAINAGE 


WOODEN PROTECTION CRIB. 


Cleveland, O. 
received at the 





Sealed bids will be 


office of the Director of Public Service, 
104 City Hall, Cleveland, Ohio, until 
12 o'clock noon, August 31, 1911, for 
furnishing all materials for and con- 


structing and placing in position in Lake 
Erie a wooden protection crib for the 
Water Department of the City of Cleve- 
land. The following is an approximate 
estimate of the principal quantities: 

Pine timber, 870,000 ft. B. M. 

Hemlock timber, 322,000 ft. B, M. 

Oak, 42,000 ft. B. M. 

Pine lumber, rough, 17,000 ft. B. M. 

Pine lumber, planed and matched 49,- 
ooo ft. B. M. 

Steel plates, angles, beams, rivets, etc., 
88,600 Ibs. 

Drift bolts, 106,000 Ibs. 

Screw bolis 97,000 Ibs. 

Stone filling, 1,905 cords. 

Rip-rap 5,000 tons. 

Ladders, rails and miscellaneous 
iron, 

Each bid must be made in accordance 
with the specifications, which may be ob- 
tained of the Superintendent of the 
Water Department. 

No proposal will be entertained unless 
made on the blanks furnished by the 
Superintendent of the Water Depart- 
and delivered at the office of the 


stone, 
band 


ment, 


Director of Public Service previous to 
12 o'clock noon on the day specified. 
A. B. LEA, 

Director of Public Service. 


IRA O. HOFFMAN, 
Secretary. 
Plans and specifications for this work 
are on file at the office of Engineering 
News, New York. 


STREET IMPROVEMENTS. 


Westfield, N. J. 

Sealed proposals will be received by 
the Council] of the Town of Westfield, 
N. J., at the Town Hall on Tuesday, 
Sept. 5, 1911, at 8 p. m., for improving 
certain streets in said Town. 

The Engineer's approximate estimate 
of the work to be done is as follows: 
600 cu. yds. of excavation. 

5,500 sq. yds, of-6 in. macadam. 
3.100 sq. yds. of 4 in. macadam. 
1,080 sq. yds. of old macadam resurfaced. 
2,316 lin, ft. of concrete curb and gutter. 

40 lin. ft. of Culvert. 

Each proposal must be accompanied by 
a certified check for $500.00 drawn to 
the order of the Treasurer of the Town 
of Westfield, N. J., signed by the bidder 
and without condition or endorsement 
of any kind as an evidence of good 
faith and the successtul bidder will be 
required to furnish a bond of $5,000.00 
with sureties acceptable to the Council 
to guarantee the faithful performance 
of the contract. 

Forms of proposals, contract and speci- 
fications may be obtained at the office 
of A. W. Vars, Town Engineer, 121 Pros- 
pect St., Westfield, N. J. 

The Council reserves the right to reject 
any or all bids. 

CHARLES CLARK, 


Aug. 7, 1911. Town Clerk. 
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PENN STREET VIADUCT. 


Reading, Berks Co., Pa. 

Sealed proposals for buiiding a rein- 
forced concrete viaduct over the Schuyl- 
kill River at the foot of Penn St., Read- 
ing, Pa., will be received by the County, 
at the offices of County Controller A. L. 
Rhoads, Court House, Reading, Pa., until 
10 a. m. Thursday, September 14, 1911, 
at which time they will be opened in 
the offices of the County Commissioners. 

The structure will be 1,350.07 feet long, 
80 feet in width, and will be composed of 
9-48’-0"" Arches, 5-110’-0’’ arches and re- 
taining wall, 

Bids must be made on the blank pro- 
posal contained in the specification 
which with the plans will be furnished 
by the County Commissioners upon ap- 
plication to Chas. F. Sanders, County 
Engineer, Court House, Reading Pa. and 
the payment of Two Hundred ($200.00) 
dollars to the County Commissioners, 
which amount will be refunded upon re- 
turn of the same. 

Bids must be accompanied by a certified 
check for the sum of Twenty Thousand 
($20,000.00) dollars payable to A. L. 
Rhoads, County Controller. 

The successful bidder will be required 
to give a bond in the sum of sixty (60) 
per cent. of the contract price, 

The Board of Commissioners reserv® 
the right to reject any or all bids. 

By order of the Board of County Com- 
missioners 

A. L. RHOADS, 


County Controller. 


PUMPING ENGINES. 


Commonwealth of Massachusetts— 
Metropolitan Water and Sewerage 
Board—Sealed proposals will be received 
at the office of the Metropolitan Water 
and Sewerage Board, 1 Ashburton Place, 
Boston, Mass., until 2.30 o’clock p. m., 
of Friday, September 1, 1911, for two 
pumping engines, each having a capacity 
of three million U. 8S. gallons in 24 
hours, to be installed in a pumping sta- 
tion at Hyde Park, Mass. Pamphlets 
containing further information for bid- 
ders, forms of proposal, contract and 
specifications may be obtained at the 
office of the Chief Engineer of Water 
Works, 1 Ashburton Place. The printed 
forms must be used in making proposals. 
The Board reserves the right to reject 
any or all bids or to accept the proposal 


deemed best for the Commonwealth. 
HENRY H. SPRAGUE, Chairman ; 
HENRY P. WALCOTT, JAMES A. 


BAILEY, JR., Metropolitan Water and 
Sewerage Board. DEXTER BRACKETT, 
Chief Engineer of Water Works. WILL- 
IAM N. DAVENPORT, Secretary. Bos- 
ton, August 15, 1911. 





PAVING. 
Middletown, N. Y. 

Sealed proposals for grading, resetting 
curb and paving with No. 1 Mack Re- 
pressed Block, size 3” x 4” x 9”, on 
Academy Avenue, in the City of Middle- 
town, N. Y., will be received at the of- 
fice of the Commissioner of Public 
Works, Room 4, Times Building, Middle- 
town, N. Y., until 12 o’clock, noon, on the 
ist day of September, A. D., 1911. 

Each proposal to consist approximately 
of 8,460 square yards of pavement. 

All proposals must be addressed to J. 


A. Korschen, Commissioner of Public. 
Works, Middletown, N. Y. 
Each proposal must be accompanied 


with a certified check in the sum of five 
per cent. of the contract price made pay- 
able to the “Mayor of the City of Mid- 
dietown, N. Y.” 

Specifications and blank forms of pro- 
posals can be obtained and plans can be 
seen at the office of the Commissioner 
of Public Works. The right is reserved 
to reject any and all bids. 

JOHN A. KORSCHEN, 
Commissioner ot Public Works. 


SEWER. 


Wapello, Iowa. 

Sealed proposals will be received at the 
office of the City Recorder until 4 o'clock 
p. m., Aug. 31, 1911, for the construc- 
tion of a sewer in several] streets. All 
bids must be accompanied with a certi- 
fied check for sum of seven hundred and 
fifty dollars. 


JNO. G. KECK, 
City Recorder. 








WATER PIPE. 


Fort Worth, Texas, Aug. 9, 1911. 

Sealed proposals will be received by 
the Board of Commissioners of Polytech- 
nic at the office of the mayor, Station 
“A” Fort Worth, until] 2 p. m., Sep- 
tember 1, 1911, for the following water- 
works material: 

1. One steel water tower and tank, 
capacity 100,000 gallons; height 
from foot of tower to top of tank 
125 feet, to be erected complete in 
the city of Polytechnic, including 
foundation and inlet pipe Complete 
builders’. specifications and strain 
sheet must accompany each bid. 
2,100 feet 8 inch cast-iron pipe, 
weighing about 47% pounds per 
foot ; 9,700 feet of six inch cast-iron 
pipe, weighing about 33.3 lbs. per 
foot; 3,600 4 inch cast-iron pipe, 
weighing about 21.7 Ibs. per foot, 
and approximately, 4% tons special 
castings, delivered f. o. b. cars Fort 
Worth, 

Separate bids for sections 1 & 2 will 
be considered. 

Certified check for 5% of the price bid 
will be required from each bidder, For 
specifications and bidding blanks address 
the undersigned. 

The Board of Commissioners reserves 
the right to accept or reject any or all 
bids. 

(Signed) 


J. R. THOMAS, 
Mayor. 
JOHN MEAD, Engineer. 





REBUILDING CAPITOL. 


STATE OF NEW YORK. 
Albany, N. Y. 

Sealed proposals for certain labor and 
materials required in connection with 
the restoration and repairs of the State 
Capitol at Albany, N, Y., will be received 
by Franklin B. Ware, State Architect, 
at his office in the Capitol, Albany, N. 
Y., until 12 o'clock noon, August 20, 
1911, when they will be opened and read 
publicly. 

Proposals are required as follows: 

Proposal A. For structural steel work. 

Proposal B. For slate and tile roofing, 
skylight and sheet metal 
work. 

For al] of the work in- 
cluded in both of Pro- 
posals A and B, 

Proposals shall be accompanied by a 
certified check in the sum of five per 
cent, of the amount of the bid; and the 
Contractor to whom the award is made 
will be required to furnish surety com- 
pany bond in the sum of 50 per cent. of 
the amount of the contract, within thirty 
days after notice of award of contract 
and in accordance with the terms of 
specification No. 1467. The right is re- 
served to reject any or all bids. 

Drawings and specifications may be 
consulted and blank forms of proposal 
obtained at the office of the State Archi- 
tect after August 17, 1911. On and after 
this date complete sets of plans and 
specifications will be furnished to pros- 
pective bidders upon reasonable notice to 
and in the discretion of the State Archi- 
tect, Franklin B. Ware, Albany, N. Y. 

Application for plans and specifications 
should be made at once. 


Proposal C. 





WIDENING MASONRY 
BRIDGE. 


White Plains, N. Y. 

NOTICE IS HEREBY GIVEN that 
sealed proposals will be received for the 
widening of masonry bridge over the 
Byram River at Portchester, N. Y., by 
the Board of Supervisors at the Court 
House in White Plains, N. Y., until 10 
a. m., September 11, 1911 and then 
opened by the Chairman of the Board of 
Supervisors at the regular monthly meet- 
ing. 

All work is to be done in strict accord- 
ance with the plans and specifications 
relating thereto as approved by the 
County Superintendent and adopted by 
the Board of Supervisors which plans are 
now on file in the office of the Clerk of 
the Board. Every proposal submitted 
for the work must be in writing, signed 
by the bidder and must be accompanied 
by a money deposit in the form of cash, 
draft or certified check equal to 10 per 
cent. of the amount of the proposal and 
made payable to the Treasurer of West- 
chester County. Said deposit is to be 
considered as a guarantee that the bid- 
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fuses to do so within th <i ve 
will be forfeited to and a = 
the County of Westches: me "7 
damages. The said « a 
turned to the bidder a: hn ™ 
entered into a contract e . as 
and furnished satisfacto; ge, 
quired. Deposits of y; . 2 
ders will be returned a ™ 
contract has been awar ‘ ny 7 
posal to be considered }, te 
Supervisors must be upo ae . 
tached to and forming par ae “4 
fications for this work “an 
procured at the office of + : of * 
Board of Supervisors ! “ oe 
submitted should be sea): vane 
envelope marked “Proposa nin 
Masonry Bridge over the | R a 
and addressed to the Bo Sup 
visors. neue 
The Board of Supervisor rves th 
right to reject any or all ; ats a 
to accept whatever propos in sis 
judgment be most favor Pe he 
County of Westchester. 5 
By order of the Board o! eTvisors 
EDWARD A. FORSy?TH 
Chairman Board of & rvisors 
HARVEY B. GRE 
Clerk to the Board of & rvisors 
White Plains, N. Y. 
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Situations 


(Or Vacant) 











Open 





WANTED—Engineer capable of 





supervis 
dwelling house construction a ae 
of roads and all improvements, incidental 
to a Suburban Development ; experience 
with hollow tile construction, essential 
Apply giving age experience and salary. 
Address “E. B. 7,” Engineering News 
New York. T-lt 
TWO INSPECTORS wanted for reinforced 
concrete construction and for acid proof 


floors. G. L. Knight, Edison Electric []- 
luminating Company, 360 Pear] Street 
Brooklyn, N. Y. 7-1t 


AN ENGINEERING COLLEGE of high 
standing located in the East, requires the 
services of a young man of exceptional 
ability for a position as instructor in 
Electrical Engineering. The man must 
be a graduate of the Electrical Engineer- 





ing course of an institution of highest 
standing and should have at least two 
years’ experience with an electric rail 
way company or with a construction com- 


pany handling railway work. Salary for 
the first college year $900 to $1,100, de- 
pending upon the qualifications of the 
applicant. Persons interested should 
write without delay, giving full particu- 
lars. Address “F. B. 7,” Engineering 
News, New York. 7-tf 


For Sale 


Contractor’s Equipment 
and Tools 


ALMOST YOUR OWN PRICE. 


LOOK AT THIS LIST 


One 26 ton Locomotive—Boston & Maine 
Switcher type—1,500 Gals. Water. 

6,000 Ibs. Coal—separate tender. 

18-4 yd. Dump cars—standard gage 

One 16 H.P. upright Boiler. 

One No. 3 Ransome Concrete 
Engine. 

One Lot Track Tools. 

One Lot Blacksmith Tools. 

One Lot Pipe Fittings. 

One Lot Chains (Misclns_ siz: 

One Steel Tank 1,000 gals. 


Mixer with 


lengths). 


4-Steam Pumps, 2 Snow, 1 Dean, 1 Worth. 
duplex. 

1—12 inch Foot Valve. 

1—3 Sheave steel block—misce': blocks 
_ and tackle, 


1 20 foot Breast Derrick. 
1 Air Wool Boring Machine (new 


This ecuipthent is stored in Jersey City. 
Pacific Ave. Station, and is For S.!> by Jas 
S. Brad2n, 26 Cortlandt St. N. \., Phone 
2809 Cortlandt, or the Fidelity Co-struction 
Co., Majestic Bldg., Detroit, Mich 1-3 
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